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To  an  Address  of  the  House  of  Commons,  dated  20th  February,  1882  ; — 
For  copies  of  Advertisements,  Specifications,  Conditions,  Tenders,  Corres- 
pondence, Orders  in  Council,  and  all  other  papers  relative  to  the  Letting 
of  the  Railway  work  between  Emory's  Bar  and  Port  Moody,  B.C. 

By  command, 

J.  A.  MOUSSEAU, 


Dopurtmont  of  the  Secretary  of  State, 
27th  February,  188J. 


Secretary  of  State. 


CANADIAN  PACIFIC  HAILWAY. 


BMORT  S  BAR  TO  POUT  MOODY. 

Notice  to  Contractors.     Tender  for  Work  in  British  Columbia. 

Scaled  Tenders  will  be  received  by  the  undersigned  up  to  noon  on  Wednesday, 
the  Ist  day  of  February  next,  in  a  lump  «ura,  for  the  construction  of  that  portion  of 
the  road  between  Port  Moody  and  the  West-end  cf  Contract  (JO,  near  Emory'8  Bar,  a 
distance  of  about  85  miles. 

Specifications,  conditions  of  contract  and  forms  of  tender  may  be  obtained  on  ap- 
plication at  the  Canadian  Pacific  Eailway  Office,  in  New  Weslminstor,  and  at  the 
Chief  Engineer's  Office  at  Ottawa,  after  the  Ist  January  next,  at  which  time  plans  and 
profiles  will  be  open  for  inspection  at  the  latter  office. 

This  timely  notice  is  given  with  a  view  to  giving  Contractors  an  opportunity  of 
visiting  and  examining  the  ground  during  the  fine  season  and  before  the  winter  sets 
in. 

Mr.  Marcus  Smith,  Avhol  is  in  charge  of  the  office  at  New  Westminster,  is  in- 
structed to  give  Contractors  all  the  information  in  his  power. 

No  tender  will  bo  entertained  unless  on  one  of  the  printed  forms,  addressed  to  P. 
Braun,  Esq.,  Sec.  Dept.  of  Railways  and  Canals,  and  marked  "Tender  for  C.  P.  R." 

F.  BRAUN,  Secretary-. 
Dept.  of  liailways  and  Canals, 

Ottawa,  Oct.  24th,  1881. 


Canadian  Pacific  Railway,  Office  of  the  En(jineeu-i.nChief, 

Ottawa,  15th  Oct.,  1881. 

Sir, — I  have  the  honor  to  report  that  the  revised  location  ot  the  line  for  the 
Canadian  Pacific  Railway,  between  Emory's  Bar  and  Port  Moody  in  British  Columbia, 
is  completed,  and  the  preparation  of  the  plans,  profiles  and  specifications  far  ad- 
vanced, so  much  so  that  I  believe  I  may  confidently  say  they  will  be  finished  about 
the  1st  January  next. 

Tenders  for  the  work  can  therefore  be  invited  at  any  time  thereafter  that  the 

Government  may  desire.     In  this  connection  I  may  be  permitted  to  remark  that  as 

the  completion  and  putting  under  traffic  of  the  section  now  under  contract  between 

Emory's  Bar  and  Ktimloops  would  not  be  of  the  same  benefit  towards  the  develop- 
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ment  of  tlio  roHource-*  of  tlio  counliy,  oh  if  the  whole  lino  from  tidc-wator  to  KumloopH 
wiiH  in  a  condition  to  !>«  opcratod ;  and,  Imtlior,  tlio  construction  of  tho  nootion  from 
KaniltiopH  easiorly  tlii-oiigh  tho,  Uocky  Mountains  cannot  be  conduct od  to  tho  wanno 
advantage  without  rail  coinmutiicalio'n  with  the  Hca  coa»t,  it  therefore  appearH  to 
mo  important  to  have  tho  section  hetweon  Emory's  and  Port  Moody  completed  no 
latoi'  than  tliut  ])ortioii  hetweon  Emory's  and  Ivamloops. 

In  order  to  accomplish  this  ohject,  1  would  suggest  that  authority  bo  given  to 
invite  tenders  at  an-oarly  date,  thiH  giving  continctois  an  opportunity  of  visiting  the 
ground  during  the  tine  woatl\or  and  belbre  winter  sets  in. 

As  the  plans,  profiles  and  specitications  will  show  very  clearly  tho  worU  required 
to  1)0  done,  1  reeomrnend  that  tho  contract,  be  lot  under  tho  "  lump  sura  "  sj-stem,  the 
contractors  being  required  to  carry  out  all  tho  works  shown  and  specified  tm  tho  abovo- 
naniod  documents  foi-  tho  said  "lump  sum,"  but  that  a  schedule  of  prices  be  given 
the  tender  to  be  raado  use  of  in  malcing  additions  or  deductions  from  the  lump  sum, 
in  caso  of  changes  in  the  work,  cither  reducing  or  increasing  it. 

1  have  further  to  state  that  I  am  sti-ongly  of  opinion,  it  would  bo  in  the  interest 
of  tho  economical  prosecution  of  tho  work  to  let  it  as  a  whole,  in  one  contract,  and 
for  tho  following  reasons  locommend  that  this  eoui'se  be  ado))ted  : — 

First,  liecauso  the  rails  and  fastenings  will  have  to  be  transported  over  the  line 
from  Port  Moody. 

Second,  Because  such  a  course  will  very  largely  reducte  the  com])etition  for  labor. 

Third,  Because  the  work  is  of  such  a  character  as  will  necessitate  tho  omploy- 
mont  of  a  largo  amount  of  plant  and  rolling  stock. 

I  have  the  honor  to  be.  Sir,  your  obedient  servant, 

COLLINfiWOOD  SCHEEIBER,  Engineer-in-Chief. 

P.  BiiAUN,  E-iq.,  Secretary,  Department  of  Railways  and  Canals. 


(Memorandum. ) 


Ottawa,  18th  October,  1881. 


Tho  undersigned  has  tho  honor  to  represent  that  the  Chief  Engineer  of  the 
Canadian  Pacific  Itailway  has  i-oportod  that  the  revised  location  of  tho  line  to  be 
followed  by  that  railway  between  Emory's  Bar  and  Port  Moody,  in  British  Columbia, 
a  distance  of  about  eighty-five  miles,  has  now  been  effected,  and  that  tho  plans,  profiles 
and  specifications  will,  he  expects,  bo  prepared  about  tho  Ist  of  January  next.  He 
further  i-eporta  that  tho  completion  and  putting  undoi-  traffic  of  tho  section  now  under 
contract  between  ICmory's  Bar  and  Kamloops  would  not  be  of  tho  same  btnefit 
towards  the  development  of  tho  resources  of  the  country  as  if  the  whole  force,  tide- 
water to  Karaloops,  were  in  a  condition  to  be  ojjorated,  and  also  that  the  construction 
.,£  the  section  from  Kamloops,  easterly,  through  the  Eocky  Mountains,  cannot  be 
conducted  to  the  samo  advantage  without  rail  connection  with  the  sea  coast.  He, 
therefore,  consideis  it  important  to  have  tho  section  between  Emory's  Bar  and  Port 
Moody  completed  no  later  than  that  portion  between  Emory's  Bar  and  Kamloops, 
and  adviees  the  calling  of  tenders  therefor  at  an  oarly  date,  in  order  to  afford  conti'ac- 
tors  an  opportunity  of  visiting  tho  ground  during  fine  weather,  and  before  winter  sets 
ill. 

That,  in  tho  opinion  of  he  Chief  Engineer,  it  would  tend  towards  tho  economical 
prosecution  of  tho  work  that  it  should  be  let  as  a  whole,  in  one  contract,  such  a 
course  being,  ho  considers,  advisable  on  the  grounds  ;  Ist.  That  tho  rails  and  fasten- 
ings will  have  to  bo  transported  over  the  lino  from  Port  Mood}-;  2nd.  That  tho  adop- 
tion of  this  course  will  very  largely  reduce  tho  competition  for  labor;  3rd.  Because 
the  work  is  of  such  character  as  to  necessitate  the  employment  of  a  largo  amount 
of  plant  and  rolling  stock. 

That  tho  Chief  Engineer  further  advises  that  the  work  bo  let  upon  the  "  lump 
Bura"  system,  tho  contractors  being  required  to  carry  out  all  the  works  shown  by  th» 
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])liini-.  profiles  and  spoolficutions  C^u-  u  fixed  sum,  ])i()visi(»n  l)oitig,  however,  niiido  in  a 
Hchediiie  of  ])rice-i  lo  bo  given  with  the  tender,  lor  additions  to  or  deductions  from 
HMch  Slims,  in  the  event  of  ehanges  liomg  miide. 

Tiie  iiiidorsigncd,  concurring  in  the  views  of  the  ('hiel  Kngineor,  as  above  sot 
forth,  '•eeommends  that  authoiity  be  given  for  the  calling  for  tenders  for  the  eon- 
HtriictK.i  of  this  section.  The  work  to  bo  lot  in  one  contract,  and  upon  tiie  "  Lump 
Sum"  hystoni. 

Respectfully  submitled, 

CllAJtLKS  TUl'PER,  Afin.  liailanys  i<j  Canals. 

Coi'v  of  a  Report  of  a  Covxmiiiee  of  the.  ITonorable  the.  Prici/  Council,  approved  by  His 
Excdlencij  the  Governor  General  in  Council,  on  the  VJth  OctiMr,  ISsl. 

On  a  memorandum  dated  ISth  October,  1881,  from  the  Minister  of  Hiiilways  and 
Canals,  iipresenting  that  the  Chief  Engineer  of  the  ('anadinn  Tacitic  JJailway  has 
reported  that  the  revised  location  of  the  line  to  be  followed  hy  that  railway  between 
Kniory's  Bar  and  Port  Moody,  in  British  Columbia,  a  distunco  of  about  eighty-tivo 
(«.'))  miles  h.ns  now  boon  elleeted,  that  the  plans,  proliles  and  speciticatioiis  will,  ho 
expects,  bo  proparotl  about  tho  1st  of  .January  next.  That  he  further  reports  that 
the  completion  and  putting  under  traflic  of  tho  section  now  under  contract  between 
Emory'n  Bs'.r  and  Kamloops  would  not  be  of  tho  same  benerit  towards  tho  develop- 
ment of  the  resources  of  the  country  a*  it  the  whole  line  from  tido-wator  loKamloops 
wore  in  a  condition  to  bo  operated,  and  also  that  tho  construction  of  the  section  from 
Kamloo])s,  easterly,  through  the  Koiky  Mountains,  cannot  bo  conducted  to  the  same 
advuiitago  without  rail  connection  with  the  sea  eoast. 

Tha'  ho,  therefore,  considers  it  important  to  have  tho  section  between  Emojy's 
Bar  and  Port  Moody  completed  no  later  than  that  portion  between  Emory's  Bar  and 
Kam loops,  and  advises  the  calling  of  tenders  therefor  at  an  early  date,  in  order  to 
afford  contractors  an  opportunity  of  visiting  tho  ground  during  the  tine  weather  and 
before  winter  sets  in. 

That,  in  the  opinion  of  the  Chief  Kngiiioor,  it  would  tend  towanls  tho  economical 

EroHocution  of  the  work  that  it  should  be  lot  as  a  whole,  in  one  contract,  such  a  course 
eing,  he  considers,  advisable  on  tho  grounds:  1st.  That  the  rails  and  fastenings 
will  have  to  be  transported  over  tho  lino  from  Port  Moody;  2nd.  That  the  adoption 
of  thiti  course  will  very  largely  reduce  the  competition  lor  labor;  3rd.  Because  tho 
work  is  of  such  character  as  to  necessitate  tho  employment  of  a  largo  amount  of  plant 
and  rolling  stock. 

That  tho  Chief  Engineer  further  advises  that  the  work  be  let  upon  the  "  lump 
Hum  "  system,  the  contractor  being  required  to  carry  out  all  the  works  shown  by  tho 
plans,  profiles  and  specifications  for  n  fixed  sum,  provision  being,  however,  maile  in  a 
schedule  of  prices  to  be  given  with  the  temlor,  for  additions  to,  or  deductions  from 
such  sura,  in  the  event  of  changes  being  made. 

The  Minister,  concurring  in  the  views  of  tho  Chief  Engineer  as  above  set  forth, 
recommends  that  authority  bo  given  for  the  calling  for  tenders  for  the  construction  of 
the  section  between  Emory's  Bar  and  Port  Moody,  and  th'it  the  work  be  let  in  one 
contract  and  upon  tho  "  lump  sum  "  system. 

Tho  Committee  submit  tho  above  recommendation  for  Your  Excellency's 
approval.  ^ 

Certified.      J.  O.  COT^,  Clerk  P.  C. 

(  Telegram.) 

Victoria,  B.C.,  12th  Nov.,  1881. 
Hon.  Sir  Charles  Tuppes. 

Mr.  Smith  reports  line,  Port  Moody  to  Emory,  now  definitely  located  and  ready 
for  inspection  by  intending  contractors,  and  that  profile  can  be  seen  at  his  office, 
New  Westminster.  Po  you  intend  notice  to  this  effect  should  be  publihhed  as  con- 
templated ? 

JOS.  TRUTCir.      - 
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Ottawa,  14th  November,  1881. 
lion.  JosEi'ii  TuuTcii,  Victoiio,  H.C. 

NoticoH   for   toiidorH   lor   Iino»   butvvocu   Port   Moody  und    Km(»ry  now   being 
nubiibhed. 

F.   HItAUN,  Sern'fary. 


Ottawa,  19th  December,  1881. 

Ryn, — I  am  inHlriiotod  1o  rctjuosl  that  y<»ii  will  be  jjIcuKed  (o  ])rc'p!iro,  for  Iho  ime 
of  thJH  J)o|iaitni<'nt,  a  form  of  joniract  for  tlio  conHlruclion  of  lliul  portion  of  the 
Canadian  Pacific  Kail  way  between  Port  Moody  and  the  wont  end  of  Contract  No.  60, 
near  Kmory'n  Har,  H.(^.,the  c()ntractorrt  executing  the  whole  of  thewoi-kH  mentioned 
in^the  H])OciticationH  foi-  a  bulk  sum,  and  not  at  Hchedule  rates. 

J  am,  Sir,  your  obedient  servant, 

F.  BRA  UN,  Secretary. 
Z.  A.  Lahii,  Ehq.,  O.C,  D.MJ.,  Ottawa. 


Ottawa,  -.i'Ttl)  December,  1881. 

(Ik-Contrart,  C.P.R.) 

Sm, — T  leturn  jiri.ilcd  proof  of  draft  contract,  lump  sum  sj'Ktem.  This  draft  I 
betiled  after  eonsultation  with  Mr.  Scliric!)er  rchpectin^  the  details  of  the  work. 

I  have  followed  the  form  of  contiaci  whicdi  has  been  in  use  for  several  years, 
making  the  necessary  changes  renuired  by  the  lump  sum  system  instead  of  that  of 
the  Hclio(liile  of  prices. 

Attenlion  is  specii'lly  calb'd  lo  the  addition  to  clause  28,  which  I  have  prepared 
at  Ihc  .-.(iggestion  of  the  Jlori.  J.  11.  I'upc,  who  was  acting  as  Minister  of  liailways 
and  Ciitiais  a  few  weeks  ago. 

AMention  is  als  >  calleil  to  ciause  ioD,  which  is  new,  but  which,  I  think  will  bo 
fouiiil  cf  very  great  servic<!  in  cei(;tin  events. 

J   also  enclose  the  printed  form    f  agreement  respecting  the  sccuritiea  to   be 
deposited,  sent  to  mo  for  approval.     The  alteraiions  made  are,  I  think,  desirable. 
1  have  iho  honor  to  be,  your  obedient  sei'vant, 

/.  A.  LASir,  D.MJ. 
F.   UiiAiN,  Esq.,  Ottawa. 


CANADIAN  PACIFIC  IJAILWAY. 

Fkom   Ivmory's  Pah  at  the  west  end  ok  Contkaot  60  to  Port  Moody 
(BuKHAni)  Inlet),  Buitlsh  Columbia. 

Specification  for  the  Construction  of  the  Work. 

1.  Thisspecificalion  refers  to  the  works  of  consti'uction  and  materials  required 
in  making  and  building  the  railway  as  comprehended  by  the  contract,  comprising 
clearing,  close  cuttin^^  '^rubbing,  cross-logi^ing,  tompoi-ary  and  jjormanent  fencing, 
excavation,  draining,  dil.bing,  foundation  works,  water-ways,  public  road  ci-ossings, 
farm  road  crossings,  road  and  stream  diversions,  eml)ankmentri,  bridge,  culvert  and 
retaining  wall  masonry,  conc-ete,  paving,  rip- rap,  crib  work,  crib-wharfing,]>ile,  trestle, 
truss  and  swing  bridges  and  viaducts,  log  culverts,  tunnels,  sleepers,  ti-ack  bolts  and 
spikes,  taking  delivery  of  \\nt  rails  and  fish-plates  at  ship's  rail,  ballasting,  track- 
laying,  points,  crossings,  swiluho-*,  signals,  turn-outs,  sidings,  wharf  .it  Port  Moody, 
(station  buildings,  water  tanks  and  water  services,  with  the  requisite  machinery  and 
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fittings  and  other  works  of  every  desoription,  whothor  tompornry  or  permanent, 
which  may  ho  nocoswary  for  the  entire  completion  according  to  the  following  nneeift 
cation,  proliU'H  and  drawings  hereto  attached,  of  that  portion  of  the  Canadian  racitlo 
Rttilwuy  above  named  and  referred  to,  and  more  particularly  shown  on  the  plan  of  tlio 
wanie  (drawings  Nos.  1  and  2,)  being  a  distance  of  about  SS-j  miles  of  single  track 
with  the  re(iuisite  turn-outs  and  station  sidings,  and  also  the  maintenance  oi'  all  the 
works  (luring  their  construction  and  until  the  liiial  estimate  is  issued  and  the  works 
formally  accepted  as  complete  by  the  .Minister  oi'  Uiilways  and  (>anals. 

2.  The  c(Mitractor  is  to  enclose  all  I  he  open  oi-  cultivated  ground  as  delivered  to 
iiim  by  the  Minister  of  Uailways  and  'Jaiwds  f>r  iho  |»ur|)o,->es  ol  this  contract  with  a 
good  fence,  which,  if  ho  prefers,  may  in  the  first  instance  bo  temporary,  and  shall 
keep  the  same  enclosed  iluring  the  ))rogi'ess  of  the  works  until  the  tormiuation  of  the 
cotitract,  inclnding  the  period  for  maintenancuot'the  works,  ho  as  effectually  to  preserve 
the  adjoining  land  from  trespass  and  ])revent  any  injiny  whatever  to  any  parfioH 
by  reason  of  the  want  of  sufficient  fe?ices  to  separate  their  lands  from  the  works,  and 
the  contractor  shall  be  wholly  responsible  for  all  damages  to  crops  and  all  the  con- 
Hoquences  of  insufticiont  fencing. 

3.  Heforo  the  termination  of  the  contract  the  contractor  shall  construct  a  per- 
manent fence  throughout  such  parts  of  the  lino  as  indicated  on  the  plans  and  prolileai 

Clearinq,  J^]tc. 

4.  Where  the  railway  passes  thi-ough  wooded  sections,  the  land  must  bo  cleared 
to  the  width  of  si.\ty-six  feet  on  er.ch  side  (»f  '•  >  ceul;e  lin'>„  or  such  further  wi  Itli 
as  may  be  re(juired  for  slopes  of  cuttings  and  jeiicos  :  als)  ior  a  width  of  300  feet  on 
eac!   ,    '    f)f  the  centre  lino  at  stations,  for  a  lengtli  '^f  2,000  feet. 

5.  The  clearing  is  to  be  done  so  that  a'l  the  '  u^b,  logs,  and  other  loose  material 
within  its  limits  hhall  be  burned  or  retnoved.  In  n  <  case  shall  any  of  the  brush  or 
logs  IxM-ast  l)ack  upon  the  adjacent  timber  lands;  t'ley  must  invariably  be  made  into 
piles  neai-  the  centre  of  the  space  to  bo  cleared,  anci  if  not  removed  for  fuel  or  other- 
wise used,  they  must  be  entirely  consumed.  All  bru-ihor  trees  aceid'<ntally  or  other- 
wise thrown  into  the  adjacent  woods,  must  oe  dragged  out  and  burned  or  i-onr.oved. 
The  land  must  be  left  in  a  clean  conditicm. 

Close  Cutiituj. 

6.  Whore  embankments  are  to  bo  formed  less  than  four  feot  or  more  than  two  foot 
in  height,  all  the  standing  timber  and  stumps  must  be  chopped  close  to  the  ground 
within  the  limits  of  the  embankment,  and  burned. 

(I'rul'biiig. 

7.  Whore  excavations  will  not  exceed  three  feot  in  depth,  or  embankments  two 
feet  in  height,  all  stumps  must  bo  grubbed  out,  and  if  ))ossiblo  burnt;  those  that  will 
not  burn,  must  be  carried  beyond  the  limits  of  the  cuttings  and  embankments,  where 
directed,  and  thei-e  piled.  Directions  will  be  given  at  the  proper  time,  as  to  the 
extent  of  ground  i-equired  to  bo  cleaned,  close  cut,  and  grubbed.  The  side  ditching 
and  otflalu)  drains  must  also  bo  irrubbed. 


Fencing. 


8.  The  railway  grounds,  where  cliey  atljoin  occupied  or  pasture  lands,  will  be  en- 
closed with  a  strong  snake  fence,  made  with  round  or  split  rails  of  Douglas  fir  or  cedar 
12  to  15  feet  in  length,  and  having  a  crosssecilon  of  not  less  that  12  square  inches. 
The  lower  rails  will  be  laid  on  blocks  so  as  to  raise  tbom  6  inches  above  the  general 
level  of  the  ground.  They  will  be  secured  at  the  angles  by  two  slanting  posts  set 
not  less  than  one  foot  in  the  ground,  and  cro.ssing  each  other  above  the  top  rail. 


^ 


Thcso  posts  may  be  round  or  H])lit,  and  hIiuII  have  a  cross-section  not  less  in  uimon- 
sioMs  tiian  that  of  the  railH,  and  they  shall  bo  of  cedar  or  Douglas  fir;  they  will  be 
held  in  place  at  the  top  by  a  heavy  rail  or  rider  laid  in  the  angle  above  the  pobt«.  The 
fence,  when  completed,  sliall  be  not  less  than  5  feoL  high  above  the  geueral  level  of  the 
ground,  as  i)er  drawing  No.  11.  Over  ground  subject  to  overflow  a  strong  ])08t  and 
barb  wire  fence  will  bo  substituted  and  placed  where  the  Engineer  may  direct. 

Grading. 

9.  Under  this  term  is  included  all  excavations  and  embankments  and  surface  form- 
ing, whatever  may  be  the  materials,  and  whether  the  same  be  required  for  the  line 
of  raiiwaj-,  or  for  the  diversion  or  forming  of  water-courses,  roads,  approaches  to 
bridges  or  level  crossings,  draining  and  oti-taUe  ditches,  station  grounds  and  all  other 
works,  contingent  upon,  or  relating  to  excavations  an  J  embankments,  as  required  by 
the  nature  of  the  contract  or  described  in  this  specitication. 

Time  of  commencement  (ind  Damage  to  Crops. 

10.  In  woodland  the  grading  will  be  commenced  after  the  clearing,  close  cutting 
and  grubbing  required  ia  completed  to  the  satisfaction  of  the  Engineer,  and  in  culti- 
vated sections,  the  Contractor  will  be  held  responsible  for  damages  to  crops. 

Profile. 

11.  The  rod  line  on  the  profile  exhibi  ted,  according  to  dr£»wirg8  JSoe.  3  and  4,  in 
dicatcs  the  formation  level,  that  is,  the  surface  of  the  tops  of  embankments  and  the 
bottoms  of  cuttings  previous  to  the  laying  and  ballasting  of  the  permanent  way. 
The  black  undulating  line  represents  the  present  surface  of  the  ground,  and  the  blue 
line  the  level  of  the  top  of  rail  which  is  K)  inches  above  formation  level. 

Cuttings. 

F^  12.|^The  cuttings  shall  be  formed  to  the  cross-section  exhibited  according  to 
drawings  Nos.  6  and  7.  The  width  at  formation  level  will  be  22  feet,  and  the  incli- 
nation of  the  slopes  in  eaith  will  be  one  and  a  half  horizontal  to  one  peipendicular. 
In  lock  cuttings  the  slopes  will  be,  as  a  rule,  one  horizontal  to  four  perpendicular. 
In  cuttings  partly  earth  and  partly  rock,  a  bcrm  of  six  feet  shall  be  left  on  the  sur- 
face of  the  rock.  But  these  proportions  may  be  varied  by  the  Engineer  to  suit  the 
nature  of  the  materials  to  be  excavated  and  ensure  the  stability  of  the  slopes. 

Bitches  in  Cuttings. 

13.  The  whole  of  the  grading  shall  be  carefully  formed  to  the  levels  given,  and 
the  roadway  in  cuttings  shall  invariably  be  rounded,  and  left  at  not  less  than  six 
inches  lower  at  the  sides  than  in  the  centre.  There  shall  be  a  side  ditch  at  the  foot 
of  each  slope  throughout  the  whole  length  of  the  cuttings,  the  bottom  of  which  shall 
be  kept  12  inches  below  the  roadway  on  the  centre  line,  and  lower  if  necessary,  with 
a  fall  towards  the  ends  of  the  cuttings  so  as  thoi-oughly  to  drain  the  same.  The  cut- 
tings shall  be  widened  a  litt'e  at  the  ends,  and  these  ditches  carried  into  the  ditches 
at  the  sides  of  the  embankmonts,  so  as  not  to  injure  the  latter. 

Drains  in  Cuttings. 

14.  In  very  wet  cuttings,  arising  from  springs  or  soakago,  drains  shall  be  formed 
at  the  foot  of  the  slopes  averaging  about  four  feet  deep,  formed  with  a  bed  of  three 
polos,  two  to  three  inches  in  diameter,  laid  breaking  joint  in  the  bottom  of  the  trench 
and  then  filled  up  with  coarse  gravel  or  broken  stone  not  larger  than  ordinary  road 
metal.  In  level  cuttings  the  trenches  must  be  dug  to  a  greater  depth  tb*..!  four  feet 
at  the  ends,  so  as  to  give  sufficient  flow  for  the  water. 
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Catch-water  Ditchea. 

15.  Ditches  shall  be  formed  at  one  or  both  sides  of  the  cuttings,  as  tbo  inclina- 
tion of  the  ground  may  require,  so  as  to  oxf-ludo  from  thorn  any  water  draining  offer 
flowing  from  the  adjoining  lands.  They  shall  not  be  nearer  than  twenty  ieet  from 
the  top  of  the  slopes,  and  shall  bo  graded  to  such  depths  as  to  carry  the  water  clear 
of  the  cutting  and  into  the  ditches  at  the  sides  of  the  embankments,  or  to  thenoxrest 
water-course. 

Slope  Drains. 

16.  The  cuttings  shall,  in  all  cases,  during  the  progress  of  the  work  as  well  as 
afterwards,  be  kept  perfectly  dry;  and  whenever  the  slopes  aro  wet  and  the  material 
seriously  affected  by  springs,  soaks,  heavy  rains  or  thaws,  they  shall  bo  tI)oroughly 
drained  by  forming  oblique  drains  up  the  slopes,  not  less  than  3  feet  deep,  and  at 
such  intervals  as  the  P^ngineer  may  direct ;  such  drains  to  bo  tilled  with  broken stono 
or  coarse  gravel  as  already  described. 

Slips. 

17.  When  slips  occur  in  the  cuttint^s  after  they  are  properly  formed,  the  material 
must  be  immediately  removed  by  the  Contractor,  tho  slopes  vo-formed,  and  such  pre- 
cautions adopted  as  the  Engineer  may  deem  necessary.  - 

Embankments. 

18.  The  embankments  shall  bo  formed  according  to  drawing  No.  8.  Tho  materials 
taken  from  the  cuttings  or  borrow  pits  to  bo  used  in  forming  the  embankments  and 
road  approaches  must  be  approved  by  tho  Engineer  ;  ice  or  snow  must  be  excluded. 
When  the  quantity  of  the  cutting  is  more  than  sufficient  to  make  the  embaidcment 
of  the  specified  width,  the  surplus  material  may  be  wasted  ;  but  in  every  case  where 
either  borrowing  or  wasting  is  resorted  to,  the  material  must  be  taken  and  deposited 
as  the  Engineer  may  approve. 

Logginij  Embankments. 

19.  In  places  where  the  natui-al  surface  of  the  ground  upon  which  the  embank- 
ment is  to  rest,  is  covered  with  vegetable  matter  which  cannot  bo  burned  oif  in  clear- 
ing, and  which  would,  in  the  opinion  of  tho  Engineer,  impair  tho  work,  the  same 
must  be  removed  to  his  entire  satisfaction.  In  tho  event  of  tho  lino  crossing  muskegs 
or  morasses,  it  may  be  deemed  by  the  Engineer  expedient  that  a  platform  of  logs 
shall  be  formed  under  tho  embankment,  of  such  width  as  will  extend  through  and  to 
not  le^s  than  six  feet  beyond  the  side  slopes,  and  16  inches  deep.  The  logs  to  range 
from  6  inches  to  15  inches  in  diameter,  and  must  bo  laid  close  together  laterally  and 
also  longitudinally,  as  may  bo  directed. 

Under  Drains. 

20.  Where  the  embankment  is  to  bo  formed  on  side  hill  ground  covered  with 
pasture,  the  ground  shall  be  deeply  ploughed  before  tho  work  is  commenced ;  and 
where  the  slope  is  so  steep  as  to  endanger  the  slipping  of  tho  embankment,  benches 
shall  bo  cut  in  such  a  manner  as  tho  Engineer  may  direct.  If  the  ground  is  wot  or 
spongy  th.ough  springs  or  soaks,  it  shall  first  be  thoroughly  underdraincd  as  the 
Engineer  may  seo  expedient.  Those  drains  will  bo  constructed  in  a  similar  way  to 
that  in  which  ordinary  laud  drains  aro  sometimes  made.  A  trench  will  first  be  dug 
to  a  minimum  dopth  of  four  feet,  and  in  tho  bottom  of  this  trench,  four  or  five  cedar 
or  spruco  poles  about  three  inches  in  diameter  will  first  bo  laid  by  hand,  breaking 
joint;  over  tho  poles  will  then  bo  placed  not  loss  than  three  feet  of  small  broken 
stone,  not  laiger  than  ordinary  road  metal  or  good  gravel  ballast,  over  which  will  be 
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deposited  such  raaterial  convenient  to  the  place  as  the  Engineer  may  approve  of.  The 
Contractor  must  find  all  the  material  required  in  these  drains^,  and  clo  all  the  work 
described.  Those  drains  must  always  be  made  with  a  sufficient  longitudinal  fall  for 
iho  easy  flow  of  the  water. 

Allowance  for  Shrinkage. 

21.  The  embankments  shall  bo  17  feet  wide  at  formation  level,  and  the  slopes  will 
generally  have  an  inclination  of  one  and  a-half  horizontal  to  one  perpendicular,  but 
in  their  formation,  whether  for  the  railway  or  approaches  to  bridges  or  level  crossings, 
ample  allowance  must  in  the  lirst  instance  be  made  by  the  Contractor,  tor  all  subse- 
quent settlement  or  shrinkage,  and  particularly  in  the  top  width  ;  and  for  this  pur- 
pose the  top,  besides  being  kept  higher  than  the  levels  given,  shall  bo  formed  in  the 
first  instance  wider  than  the  specified  dimensions,  to  such  extent  as  may  be  deemed 
necessary,  according  to  the  height  of  the  embankment  and  the  nature  of  the  materials 
of  which  it  is  formed,  so  that  when  it  is  thoroughly  consolidated  it  will  stand  at  least 
the  full  width  required. 

Borrow  Pits. 

22.  The  embankments  will  bo  made  up  with  the  materials  from  the  line  cuttings 
and  from  side  ditches,  except  where  otherwise  directed  ;  when  those  are  insufficient, 
the  line  cuttings  will  be  widened,  or  materials  procured  from  borrowing  pits.  All 
materials  placed  in  the  embankments  must  bo  approved  by  the  Engineer;  no  stumps, 
logs  or  other  perishable  or  unsuitable  material  shall  be  used,  and  no  material  shall  do 
supplied  without  his  concurrence  until  the  cuttings  are  completed. 

Side  Ditches. 

23.  The  ditches  at  the  sides  of  the  embankments  shall  be  cut  with  slopes  not 
steeper  than  one  and  a-half  feet  base  to  one  foot  perpendicular  height.  The  top  of  the 
slopes  nearest  the  Railway  shall  not  be  less  than  six  feet  from  the  foot  of  the  embank- 
ments. These  ditches  shall  be  graded  so  as  to  carry  otf  the  water  to  the  next  natural 
water-course,  and  where  there  is  so  much  water  as  to  form  a  strong  current,  the  ditch 
shall  bo  formed  as  far  from  the  embankment  as  the  Engineer  may  deem  nocessaiy  for 
the  safety  of  the  latter.  Special  attention  is  called  to  those  long  stretches  of  the  line 
on  low  lands  subject  to  overflow  to  the  depth  of  several  feet  from  high  floods  in  the 
rivers,  as  shown  on  the  profile  ;  no  side  ditches  will  be  allowed  in  such  places,,  and 
the  embankments  will  have  to  bo  made  from  the  most  convenient  borrow  pits  that 
can  be  found  at  either  end.  This  can  only  be  done  by  train,  and  a  temporary  track 
will  be  required.  In  some  cases  where  tlie  overflow  is  shallow,  as  on  part  of  Maria 
Island,  borrow  pits  may  be  dug  at  intervals,  but  not  nearer  the  embankment  than  50 
feet.  No  continuous  ditch  will  be  allowed  as  it  would  foim  a  leading  channel  for  the 
overflow  and  certainly  prove  destructive  to  the  embankment  within  a  very  short 
period. 

lierm. 

24.  In  flat  sections  a  beim  shall  be  left  between  the  roadway  and  ditch  of  such 
width  as  maybe  deemed  expedient,  but  it  shall  in  no  case  be  less  than  six  feet. 
Where  drainage  cannot  be  conveniently  carried  ott'  by  the  side  ditches,  it  will  be 
necessary  to  excavate  off-tako  ditches  to  a  considerable  distance  beyond  the  limits  of 
the  Railway  grounds.  These  off-take  ditches  shall  be  of  such  widths  and  depths  as 
may  bo  required  and  directed  by  the  Engineer.  They  shall  be  sloped  not  steeper 
than  one  and  a-half  horizontal  to  one  perpendicular,  and  the  materials  shall  be  cast 
out  so  as  to  leavo  a  berm  of  six  feet  between  the  deposit  ond  the  top  of  the  slopes  of 
the  ditches.  The  Contractor  shall  also  construct  all  other  drains  and  ditches  which 
the  Engineer  may  deem  necessary  for  the  perfect  drainage  of  the  I'ailway  and  works, 
ho  shall  also  make  all  necessary  diversions  of  roads  and  streams  as  directed  by  the 
Engineer. 
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TUNNELLINO. 


25.  The  tunnelling  will  consist  of  "  Lino  Tunnels"  and  "  Stream  Tunnels  ;  "  the 
former  shall  be  formed  to  an  exact  minimum  section  according  to  drawing  N'o.  t>,  and 
the  latter  to  drawing  No.  10.  For  the  purpose  of  tendering,  the  sectional  area  of 
"Line  Tunnels"  shall  be  calculated  at  405  superficial  feet,  equal  to  15  cubic  yards  to 
the  lineal  foot  of  tunnel.  The  "Stream  Tunnels,"  where  formed,  shall  bo  driven 
through  the  solid  j'ock  which  in  some  places  forms  the  sides  of  ravines  ;  thoy  must  bo 
formed  in  the  manner  to  be  pointed  out  in  each  case.  Open  cuttings  at  the  ends  will 
be  excavated,  to  give  an  easy  flow  to  the  water;  these  open  cuttings  may  lie  slightly 
curved,  but  the  tunnels  proper  must  be  perfectly  straight  from  end  to  end,  with  the 
sides  as  smooth  as  practicable.  The  up-stream  end  in  each  tunnel  must  gcnaraliy  be 
one  foot  lower  than  the  bed  of  the  stream  opposite,  and  thoy  must  be  driven  with  a 
proper  inclination.  Care  must  bo  taken  to  leave  a  solid  pillar  of  rock  bctvveen  the 
tunnel  and  the  sides  of  the  ravine,  equal  (except  in  special  cases)  to  not  les-  than 
about  double  the  diameter  of  the  tunnel.  The  thickness  of  solid  rock  over  the  tunnel 
shall  be  similarly  proportioned. 

Crib  Wharfing. 

26.  Crib  wharfing  will  have  to  bo  resorted  to  at  some  points  as  noted  on  profile 
according  to  general  drawing  No.  42. 

Rip-rap. 

27.  Whenever  the  slopes  of  the  embankments  are  liable  to  bo  washed  by  the 
overflow  of  streams,  they  will  require  to  be  protected  by  a  rip-rap  wall  of  stones  care- 
fully laid  by  hand  to  such  thickness  and  height  as  may  be  directed  by  the  Engineer, 
generally  about  18  inches  above  high  water  level. 

Rock  Facing. 

28.  Special  attention  is  called  to  those  long  stretches  of  embankment  to  bo  made 
on  low  lands  subject  to  overflow  to  a  considerable  depth.  The  slopes  of  these  vvill 
require  to  be  protected  with  rock  facing,  the  stones  tor  which  will  have  to  bo  quar- 
ried and  brought  by  train  or  by  water  from  a  considerable  distance. 

Embankment  at  Port  Moody. 

29.  The  slope  of  the  embankment  at  Port  Moody  extends  below  water  at  high 
tide  atid  will  have  to  bo  protected  with  riprap  of  large,  well-formed  stone  hiid  by 
hand. 

Public  Roads. 

30.  At  all  public  roadways,  cattle-iruards  will  be  established  and  will  bo  con- 
structed according  to  drawing  No.  13.  ^ho  roadway  between  cattle  guanls  will  be 
planked  and  the  public  road  properly  graded  and  gravelled  as  far  as  the  limits  of  the 
railway  right  of  way.  Under  this  heading  the  bridging  of  side  ditches,  fences  from 
cattle-guards  to  tho  lino  fences  of  the  Railway,  also  post  and  sign  board,  and  eveiy- 
tihing  necessary  to  complete  tho  crossing,  will  be  embraced.  Tho  fences  conne'tirg 
cattlo-guards  with  right  of  way  fences,  will  bo  post  and  board,  or  post  and  wij-o  as  per 
drawings. 

Fann  Crossings. 

31.  Farm  crossings  will  bo  established  wherever  required  and  diroeieil.      Thejr 
will  bo  graded,  so  as  to  form  easy  and  convenient  |)assaij;es  for  farm  tiufliL;  across  tho 
rails,  and  planked  to  the  full  extent  of   tho  Railway  ties.      Tho  ditches   will    be 
properly  bridged,  and  gates  of  an  approved  design  and  with  proper  fastenings  will  bo 
placed  in  the  fences  according  to  drawing  No.  12. 
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Temporary  Roads. 

32.  Eoads  constructed  to  and  from  any  point  on  the  line  of  Railway  ior  the  con- 
vonicneo  of  the  Contractoi-,  for  the  conveyance  of  material  or  otherwise,  mubt  bo  at 
his  own  rink,  cost  and  charges. 

Existing  Roads. 

33.  Wherever  the  line  is  intersected  by  public  or  private  roads,  the  Con- 
tractor must  keep  open  at  his  own  cost  convenient  passing  places,  and  ho  shall  be 
hekl  responsible  for  keeping  all  crossings  during  the  progress  of  the  works  in  such 
condition  as  will  enable  the  public  to  use  them  with  perfect  safety,  and  such  as  will 
give  rise  to  no  just  ground  for  complaint.  Contractors  will  be  held  liable  for  any 
damages  resulting  from  negligence  on  their  part  or  that  of  their  men. 

Truss  Buidoes. 

34.  The  Eailway  will  in  most  cases  be  carried  over  the  larger  streams  by  wooden 
superstructures,  supported  on  abutments  and  piers,  of  timber  framing  on  pile 
foundations.  The  pile  foundation  will,  wherever  practicable,  bo  made  suitable  for 
permanent  struetures. 

Crib  Work. 

^5.  In  some  cases  crib  abutments  and  piers  filled  with  stone  may  bo  allowed. 
The  cribs  must  bo  constructed  in  the  most  substantial  manner  of  tamarac  or  other 
snitablo  tiinlior;  outside  timbers  to  bo  not  less  than  12  inches  square,  halved  together 
at  the  angles,  und  j/roporly  secured  with  diift  bolts  of  iron  ;  the  ties  may  be  of  flatted 
timlior.  dove  tailed  into  face  timbers  and  bolted.  The  sloping  faces  of  the  cutwaters 
to  piers  must  bo  of  square  timber  laid  with  one  side  in  the  line  of  the  rake  of  the  cut- 
water, and  bo  halved  at  angles ;  the  faces  of  tho  cutwaters  will  be  covered  with 
hardwood  timber  8  inches  thick,  well  fastened  to  the  crib  work  with  spikes  or  rag- 
bolts.  Tho  whole  of  the  abutments  and  piers  to  be  finished  in  accordance  with  plans, 
and  to  tho  satisfaction  of  the  Engineer. 

Superstructures  of  Timber. 

3(1.  The  superstructures  will  be  of  tho  most  approved  Howe  or  Pony  Truss  pat- 
tern, tho  former  built  of  Douglas  fir  of  approved  quality,  with  cast-iron  or  white  oak 
keys,  cast  iron  prisms  and  wrought  iron  rods  with  up-set  ends,  the  whole  to  be  first- 
cla>s  material  and  workmanship.  The  parts  that  are  inaccessible  after  the  structures 
are  erected,  are  to  receive  one  good  coat  of  paint  of  approved  quality  as  soon  as 
framed,  and  a  s-econd  coat  when  the  work  is  put  together.  Drawings  Nos.  20,  21, 
22,  23  and  2i  are  prepared  to  suit  cich  span  or  bridge,  and  to  which  the  Contractor 
must  work.  These  bridges  must  be  executed  in  a  thoroughly  substantial  and  work 
mi»nlike  manner,  and  shall  be  completed  in  every  respect,  including  painting. 

Pile  Bridges. 

37.  Wherever  the  circumstances  of  the  case  require  the  adoption  of  bridges  on 
piles,  they  will  be  erected  according  to  the  following,  drawing  No.  19,  or  special 
drawing.  Each  bent  will  be  composed  of  piles,  as  shown  in  the  drawings.  The  piles 
shall  be  of  tamarai',  Douglas  fir,  or  other  approved  timber,  and  of  sufficient  size  at 
tho  buLt  or  larger  end  to  square  not  loss  than  12  inches,  and  tor  long  piles  14  inches. 
Thoy  must  bo  perfectly  sound  and  straight,  sawed  or  hewed  to  these  dimensions,  and 
be  of  such  lengths  as  circumstances  may  require.  The  piles  must  be  driven  by  a 
hammer  weighing  1,500  lbs.  or  upwards,  until  they  reach  perfectly  firm  ground, 
They  will  goiioially  bo  tested  by  the  hammer  falling  24  feet  at  tho  last  blc  ,  under 
which  they  should  not  yield  more  than  two  inches.    Care  must  be  taken  to  have 
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them  drivun  truly,  ho  that  the  caps  and  bnicos  miiy  bo  properly  framed  and  bolted  to 
them.  Tho  H|)iir  pilcH  must  bo  cnrvo-pointed,  so  that  as  thoy  are  driven  thoy  will 
grndually  come  to  Iho  proper  inclination.  Before  being  driven  the  piles  must  bo 
sawed  or  chopped  off  square  at  the  butt,  and  tapered  to  a  blunt  point  at  the  smaller 
end.  Should  there  appear  to  bo  any  danger  of  splitting,  the  heads  must  bo  bound 
with  iron  hoops,  and  if  necessaiy  tho  points  bo  properly  shod;  The  stringers,  which 
will  bo  of  Douglas  fir  or  other  approved  timber,  must  bo  bolted  together,  and  to  tho 
corbels  and  caps.  The  stringers  must  be  of  sufficient  length  to  reach  over  two  spans, 
and  break  joints  alternately  inside  and  out.  Tbe  bank  stringers  will  be  12  inches  by 
12  inches.     Tho  whole  to  be  covered  by  special  ties  9  inches  by  8  inches. 

TllESTLE   BrIIJGES. 

38.  The  structures  for  the  passage  of  small  streams,  or  for  crossing  dry  ravines, 
will  generally  be  trestle  work  built  in  accordance  with  the  general  drawings  Nos. 
14,  15,  IG,  17,  and  18.  Tho  timber  used  in  those  bents  may  bo  Douglas  tlr,  pine, 
tamarac,  or  other  suitable  timber,  in  proportions  approved  by  tho  Engineer,  and  of 
the  dimensions  shown  on  tho  drawings.  Tliuy  will  bo  set  on  mud  sills  placed  in 
trenches  of  sufficient  depth  to  insure  a  foundation  that  will  not  be  affected  by  frost 
or  the  wash  of  the  streams,  and  wben  properly  levelled  as  to  the  gr.idc  height,  &e.. 
earth  and  stones  shall  be  lirmly  packed  i-outul  thorn.  Tlie  bents  will  bo  spanned  by 
stringers  as  described  above  for  pile  bridges.  In  marshy  or  springy  ground,  a  sin- 
gle or  double  row  of  piles  shall  be  driven  for  each  bent.  The  piles  will  average  not 
less  than  12  inches  diameter,  of  suitable  timber  approved  by  the  Engineer  and  driven 
home  so  as  to  ailbi-d  a  secure  foundation. 

Log  Culverts. 

S9.  In  some  cas^  log  culverts  will  bo  adopted  according  to  the  general  draw- 
ings, No.  25. 


Masonry. 
When  to  be  Commenced. 

40.  The  masonry  shall  not  be  started  at  any  point  before  the  foundation  has 
been  properlv  prepared,  nor  until  it  has  been  examined  and  approved  by  the  Engi- 
neer, nor  until  tho  Contractor  has  ])rovided  a  sufficient  quantity  of  proper  materials 
and  plant  to  enable  tho  work  to  be  proceeded  with  regularly  and  syftematically. 

Stone. 

41.  The  stone  used  in  all  masonry  on  the  line  of  Railway  must  be  of  a  durable 
character,  large,  well  proportioned,  and  well  adapted  for  the  construcUou  of  sub- 
fctantial  and  permanunt  structures  ;  parties  tendering  must  satisfy  themselves  as  to 
where  fitting  material  for  tho  raasoniy  iin  be  most  conveniently  procured. 

Bridge  and  retaining  icall  Masonry. 

42.  Bridge  and  nearly  vertical  retaining  wall  masonry,  shall  generaliy  be  in 
regular  courses  of  large,  we!l-sh:iped  stones,  laid  on  their  nalnral  beds;  the  bods  and 
vertical  joints  will  bo  dressed,  m>  as  to  form  (luarter-inch  joints.  The  vertical  joints 
will  be  dressed  back  square  1)  inches,  the  bods  Avill  bo  dressed  perfectly  i)arallel 
throughout.  The  work  will  be  loft  with  tho  "quarry  face,"  except  tho  outside 
arrises,  strings  and  coping,  which  will  be  chisel-dresjod. 

Courses. 

43.  The  courses  will  not  be  less  than  12  inches,  and  they  will  be  arranged  in  pre- 
paring tho  plans  to  suit  the  nature  of  tho  quarries,  courses  may  range  up  to  24  inches, 
and  the  thinnest  courses  invariably  be  placed  towards  the  top  of  tbe  work. 
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Headers  ami  Stretchers. 

44.  IToadora  will  be  built  in  every  course  n.it  further  apart  than  6  feet ;  thoy  will 
have  a  length  in  line  of  wall  of  not  loss  than  24  inches,  and  they  must  run  back  at 
least  three  times  their  height,  unless  when  the  wall  will  not  allow  this  proportion,  in 
which  case  thoy  will  pass  through  from  front  to  back.  Stretchers  will  have  a  miniintim 
length  in  lino  of  wall  of  30  Inclios,  and  their  breadth  of  bed  will  at  least  be  1^  times 
their  height.  The  vertical  joints  in  oiu-h  course  must  be  arranged  so  as  to  overlap 
those  in  the  course  below  10  inches  at  least.  The  above  dimensions  are  for  minimum 
courses  of  12  inches,  the  proportions  will  be  the  same  for  thicker  courses. 
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Quoins. 

45.  The  quoins  of  abutments,  piers,  Sic.,  shall  be  of  the  best  and  largest  stones, 
and  JKivo  chisel  drafts  properly  tooled  on  the  upright  arris,  from  two  to  three  inches 
wide,  according  to  the  size  and  character  of  the  structure. 

Coping. 

46.  Coping  etones,  string  courses  and  cut  waters  shall  be  neatly  dressed  in 
accordance  with  plans  and  directions  to  bo  fiii-nished  during  the  progress  of  the  work. 

Bed  Stones  for  Girders. 

47.  The  bed  stones  for  girders  shall  be  the  lest  description  of  sound  stone,  free 
from  drys  or  flaws  of  any  kind,  they  must  be  not  loss  than  12  inches  in  depth  for  the 
smaller  bridges,  and  eight  feet  .superficial  area  on  the  bod.  The  larger  bridges  will 
require  lied  >tonoH  of  jtroportionatoiy  uroator  weight;  these  stoiius  shall  be  solidly 
and  carefully  placed  in  position,  so  that  the  bridge  will  sit  fuir^ou  the  middle  of  the 
stones. 

Backing  and  Bond. 

.ig  an  area  of 
i^i.v»  v.,.|..ci  IV,  i>.iii  ,-.ii|jvi  I1V.PW1  iti  u  1^1  iiiwiu.  j>.\v.opt  ui  high  piers  or  abutments,  two 
thicknosf-es  of  backing  stone,  but  not  more,  will  bo  allowed  in  each  course,  and  their 
joints  mnsl  not  exceed  that  of  the  face  work.  In  special  cases,  where  deemed  ni 
sary  by  l!ie  iOngineor  to  insure  stability,  the  backing  shall  be  in  on.;  thicknosM; 
beds  must,  if  necessary,  he  scdibled  off,  so  as  to  give  a  solid  bearing.  No  -  '■■ 
will  be  admitted.  Between  the  backing  and  face  stotu's  there  must  be  a  good  square 
joint,  Udt  oxLooding  one  inch  in  width,  and  the  face  stones  must  be  scabbled  off  to 
allow  this.  Jn  walls  over  three  feet  in  thickness,  heudors  will  be  built  in  frouL  and 
back  altei'iiatuly,  and  great  care  must  be  taken  in  the  arrangement  of  the  joints  so  as 
to  <j:ive  perfect  bond. 


48.  The  backing  will  consist  of  flat-bedded  stone,  well  shaped,  liavin^ 
bod  equal  to  four  superficial  feet  or  more.     J'^xcept  vn  high  piers  or  abu 
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Calvert  Masonry,  general  description. 


4!>.  Culvert  masonry  shall  be  built  of  good,  sound,  large  flat-beiided  stone^,  laid 
in  horizontiii  beds.  It  may  be  known  as  H.'URlom,  or  broken  coursed  work.  The 
stones  employed  in  this  class  of  masoniy  will  generally  be  not  loss  in  area  of  bod 
than  three  supei'ficial  fiset,  nf)r  less  in  liucknoss  than  eight  inchcss,  and  they  must  be 
dre.ssed  so  as  to  give  good  beds  with  half  inch  joints.  In  smaller  structures,  and  in 
cases  wheio  stones  of  good  size  and  thickness"  cannot  be  had,  thoy  may,  if  in  other 
res])ecis  suitable,  bo  admitted  as  thin  as  five  inches.  All  stones  must  be  laid  on  their 
natural  beds. 

Headers  and  Stretchers. 

50.  Headers  shall  bo  built  in  the  wall,  from  front  and  back  alternately,  at  least 
one  in  Kivery  five  feet  in  line  of  wall,  and  frequently  in  the  lise  of  wall.     In  the 
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Hnallest  structures  headers  shall  not  bd  loss  than  twonty-f  )ur  inches  in  length,  and  the 
minimum  bed  allowed  for  strctohars  shall  be  twelve  inches.  In  tho  larger  structures 
all  stones  must  be  heavier  in  proportion.  Every  attention  must  ho  paid  to  produce  a 
perfect  bond,  and  to  give  the  whole  a  strong,  neat,  workmanlike  finish. 

Coping  and  Covering. 

51.  Wing  walls  will  generally  be  finished  with  steps,  formed  of  sound,  durable 
stono,  and  not  less  than  from  10  to  12  inches  thick,  and  6 foot  superficial  area;  other 
walls  wdl  bo  coveroil  with  copingofasimilar  thickness,  and  of  seven  feet  or  upwards, 
superficial  area.  Those  coverings  will  be  neatly  dressed  when  required,  and  as  may 
be  directed.  The  walls  of  the  box  culverts  will  bo  finished  with  stonos  the  full 
thickness  of  wall,  and  the  covers  will  be  from  10  to  15  inches  thick,  according  to  the 
wpan  ;  they  must  have  a  bearing  of  at  least  12  inches  on  each  wall,  and  they  must  be 
fitted  sufficiently  close  together  to  prevent  the  earth  from  fulling  through. 

Paving. 

53.  The  bottoms  of  culverts  will  be  paved  with  stones  set  on  edge,  to  a  mo- 
derately even  face,  packed  solid,  the  interstices  being  also  well  packed.  'J  he  paving 
will  bo  fiom  9  to  12  inches  deep. 

Mortar. 

53.  Mortar  shall  be  of  hydraulic  lime  or  cement,  and  common  lime. 

Cement. 

54.  Hydraulic  lime  mortar  will  be  used  U'lles.?  otherwise  directed  in  building  all 
masonry,  from  tho  foundations  up  to  a  lino  two  foot  above  the  ordinary  level  of  the 
stream.  It  will  i)o  used  also  in  layir)g  girdoi-  bods,  coping,  covering  of  walls  gonoi'- 
ally,  in  lipping  and  in  pointing.  The  hydraulic  liino  or  cement  must  be  fj'osh  ground, 
of  the  best  brand,  and  it  must  be  delivered  on  tho  ground,  and  kept  till  used  in  good 
order.  Before  being  used,  satisfactory  proof  must  bo  afibrdod  tho  iMigiiioor  of  its 
hydraulic  properties,  as  no  inferior  cement  will  bo  allowed. 

Common  Lime, 

55.  Common  lime  mortar  must  be  made  of  the  best  ommon  lime  and  will  bo 
employed  in  all  masonry  (except  dry)  where  cement  is  not  <liroctod  to  bo  used. 

Mortar. — Hoic  made. 

5fi.  Both  cenientand  lime  must  bo  thoroughly  incorporated  with  approved  propor- 
tions of  dean  largo-grained  sharp  !=and.  The  general  proportions  may  be  one  part  of 
lime  to  two  parts  of  sand,  but  this  may  be  varied  according  to  the  quality  of  the  lime 
or  cement.  Mortar  will  be  only  ?nado  as  required,  and  it  must  be  prepared  and  used 
under  theimmcdiatedirection  and  to  tho  .satisfaction  of  an  Inspector,  by  tho  Contrac- 
tor's men,  failing  which  the  Inspector  may  employ  other  men  to  prepare  tho  mortar, 
and  any  expense  incurred  thereby  shall  be  borne  by  the  Contractor.  Grout  shall  bo 
formed  by  adding  a  sufficient  quantity  of  water  to  well-tempered  and  well-propor- 
tioned mortar. 


Groiiiing. 

57.  '*Vhcn  mortar  is  used,  every  stone  must  bo  set  in  a  full  bed  and  beaten  .solid  ; 
the  vertical  Joints  must  be  flushed  up  solid,  and  every  course  must  be  p.-rfoclly  level 
and  thoroughly  gi-outed. 


14 


liij! 


iii 


IJpping. 

68.  In  all  walls  built  ia  common  limo,  tho  exposed  faces  will  have  a  four-inch 
lipping  of  ocment. 

Fointlng  and  ■protection  in  winter. 

59.  All  masonry  mu.si  be  neatly  and  Hkilfully  pointed,  but  if  done  out  of  season, 
or  if  from  any  other  cauno  it  may  requii-o  ropointing  beiore  the  expiration  of  tho  con- 
tract, tho  Contractor  must  make  good  and  complete  the  .same  at  his  own  cost.  Work 
left  unfinished  in  the  autumn  must  bo  properly  protected  during  tho  winter  by  the 
Contractor,  at  his  risk  and  cost. 


Retaining  Walls. 

60.  Retaining  wall  (with  a  sharp  batter  on  tho  face)  shall  be  built  of  dry  ma- 
sonry, and  shall  be  formed  of  large,  well-shaped  stones  hammered  to  form  good  beds 
and  carefully  laid  to  bond  as  in  bridge  masonry,  but  without  mortar. 

Foundations. — Depths  of  Pits. 

61.  Foundation  pits  must  bo  sunk  to  such  depths  as  tho  Engineer  may  deem 
proper  for  the  safetj'  and  permanency  of  the  structure  to  be  erected;  they  must  in  all 
cases  be  sunk  to  such  depths  as  will  pi-ovent  the  structures  being  acted  on  by  the 
frost,  or  by  nature;  in  some  cases  cofter-daraming,  pumping  and  baling  will  bo  neces- 
sary. The  material  excavacated  therefrom  to  bo  deposited  in  embankment,  unless 
the  Engineer  directs  otherwise. 

Artificial  Foundations. — limber. 

62.  Foundation  timbers,  where  required,  will  bo  of  such  dimensions  and  of  such 
kinds  as  the  Engineer  may  direi't.  Tho  ti  obor  employed  will  bo  tamarac,  hemlock, 
pine  or  Douglas  fir  from  3  to  li  inches  thick,  or  timber  flatted  on  two  sides  only  and 
ranging  from  6  inches  to  12  inches  thick.  The  faces  of  tho  flatted  timber  will  at 
least  measure  as  much  as  its  thickness,  and  tho  bark  will  be  removed  from  the  sides 
not  flatted. 

Iron. 

63.  All  spikes,  bolts,  straps  or  other  iron  work  found  necessary  to  bo  used  on 
timber  foundations,  must  bo  of  the  best  quality  of  iron  usually  employed  for  similar 
purposes. 

Piling. 

64.  Whenever  the  Engineer  may  direct  piling  to  bo  done,  tho  timber  shall  bo  in 
every  respect  sound  and  of  such  description  as  he  may  approve.  Where  ho  may  think 
it  necessary  trial  piles  shall  first  be  driven. 

How  to  be  Driven. 

65.  The  piles  shall  be  carefully  and  truly  pointed,  shod  and  hooped  with  iron  as 
may  be  directed.  They  shall  be  driven  to  any  depth  the  Engineer  may  deem  ex- 
pedient, and  the  weight  of  the  hammer  shall  be  1,500  lbs.  or  upwards.  They  will 
generally  be  tested  by  tho  hammer  falling  24  feet  at  the  last  blow,  under  which  they 
shall  not  yield  over  2  inches.  The  greatest  care  must  be  taken  to  drive  the  piles 
plumb  or  battered  in  such  position  and  distances  apart  as  are  shown  on  the  plan,  and 
as  he  may  direct ;  any  pile  that  may  be  damaged  or  loo  short  or  out  of  proper  line 
when  driven,  shall  be  taken  up  and  replaced  by  another;  the  heads  of  the  piles  must 
not  be  injured  in  driving. 
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Concrete. 

66.  Whenever  concrete  is  employed,  it  will  be  composed  of  hydraulic  lime,  clean 

sharp  sand,  and  good  gravel  of  approved  quality  and    proportions.    The   proportion 

■of  sand  and  lime  will  bo  about  the  same  as  in  mortar,  and  in  making  the  concrete  a 

iBufficient  quantity   will  be  used  with   ttio  gravel  to  till  np  the  interstices  and  render 

the  mass  when  sot  perfectly  solid  and  compact. 
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Track. — Jioad  Bed. 

67.  Before  track-laying  and  ballasting  is  commenced,  the  Contractor  will  till  up 
with  dry  material  all  hollows  and  wheel  ruts  in  the  road  bed  arising  from  settlement, 
or  from  being  used  as  temporary  roads  by  tlio  Contractor,  or  other  causes,  and  trim 
the  suriaco  to  formation  level  rounded,  as  before  deK-ribed. 

Sleepers. 

68.  The  sleepers  or  cross-ties  must  be  ol'  (aniarac,  hemlock,  Douglas  fir  or  othei' 
approved  sonnd  timber,  smoothly  hewed  or  sawed,  free  froni  all  sooro-haoks,  and 
chopped  or  sawed  square  at  the  ends,  8  feet  long,  flatted  on  two  opposite  sides  to  a 
uniform  thickness  of  0  inches,  the  flatted  surface  being  not  less  than  6  inches  on  '  ither 
side,  at  the  small  end,  and  when  sawed  they  shall  bo  8  in.  wide  and  (J  in.  in  depth. 
They  must  be  placed  as  nearly  as  possible  at  a  uniform  distance  of  24  inches  between 
centres,  and  at  right  angles  to  the  rails.  Joint  sleepers  must  have  both  an  upper  and 
under  surface  bearing  of  at  least  8  in.,  and  be  placed  directly  under  the  joint  accord- 
ing to  drawing  No.  40. 

I  Fi6h  Plate  Bolts. 

69.  The  bolts,  J  in.  in  diameter,  and  32  in.  long,  to  bo  made  with  cnpiied  heads 
and  square  necks,  iu  accordance  with  the  drawing  No.  41 .  The  nuts  are  to  be  square. 

Iron. 

70.  The  iron  is  to  bo  of  a  tough  fibrous  quality,  equal  to  '•  best  rolined  iron,  " 
and  shall  be  subject  to  the  approval  of  the  Inspecting  Engineer. 

Workmanship. 

71.  The  workmanship  and  finish  must  bo  of  the  best  description,  great  care 
being  taken  that  the  internal  faces  of  the  head  and  nut  are  exactly  square  with  the 
axis  of  the  bolt. 

How  Made. 

72.  The  bolt  heads  and  necks  must  be  solid.  The  threads  of  screws  to  be  Whit- 
worth's  standard,  ten  to  the  inch,  cleanly  cut,  to  fit  lightly  into  the  nuts,  and  made 
90  as  to  hold  throughout  their  entire  length. 

Samples. 

73.  Samples  to  bo  submitted  to  and  appi-ovedby  the  Engineer  before  the  work  is 
commenced,  and  the.  whole  must  be  subject  to  closo'inspection  at  all  times. 

74.  The  bolts  and  nuts  are  to  be  heated  and  dipped  in  oil  to  prevent  rusting. 

*  -    Track  Spikes. 

75.  The  spikes  arc  to  bo  made  from  the  best  refined  iron  ^ths  of  an  inch  square, 
|ind  must  on  test  bo  equal  to  being  bent  to  a  double  without  fracture. 
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Description. 

70.  TIjo  Hpikos  uro  to  have  a  prossctl  heiKl  of  tho  usual  sizo  and  form,  anil  tho 
oints  cliiHol-sharponod,  Thoy  will  bo  (J  in.  long  over  all  and  uimilar  to  samplo  to 
e  Hoon  in  tho  offlco  oi'  tho  Enginoor. 

Points  and  Crossings. 


V 


i7.  Tho  pointH,  cTOrtiiings,  nwitchos  :ind  signals  aro  to  bo  woU  and  truly  inndo  of 
tho  boHt  niiitoiiuls  of  thoir  sovoral  kinds  in  uucordanco  with  tho  drawings  Nos.  38  and 
39 ;  t  0  points  and  crossings  may  bo  mado  out  of  the  stool  rails  supplied  by  tho  Min- 
ister of  Hallways  and  Canals. 

Oauge. — Curves. 

78.  Tlie  rails  shall  bo  laid  to  a  gauge  of  4  foot  8^  in.  clear  between  the  rails,  and 
thoy  shall  bo  well  and  cai'ofully  lUstonod  at  the  joints,  which  must  be  as  near  as  pos- 
sible opposite  each  other  and  on  tho  same  tie;  special  caro  must  be  taken  at  points 
and  crossings  to  have  tho  rails  laid  to  a  tii(ht  guage.  The  rails  must  bo  full  spiked, 
mid  on  curves  the  outer  rail  shall  be  elevated  according  to  the  degree  of  curvature  as 
follows,  that  is  to  say,  on  one  degree  curves  0-05  feet,  on  two  degrees  curves  0-10  foot, 
on  three  degrees  curves  0"15  foot,  on  four  degrees  curves  0*20  feet,  on  tive  degrees 
curves  ()'25  feet,  on  h'ik  degrees  curves  0*30  foot.  The  rails  shall  bo  handled  with 
care,  and  before  being  run  over  by  either  engine  or  cars  shall  bo  full  sloepered  and 
surfaced.  Every  jirecaution  shall  be  taken  to  prevent  them  getting  benl  during  the 
Ijrogress  of  the  ballasting. 

Si(Unc/s. 

79.  The  Contractors  shall  lay  all  sidings  and  put  in  all  points  and  crossings  com- 
plete, embrauing  wing  and  guard  rail.s,  connecting  rods,  head  blocks,  switch,  signal 
framcH,  and  gearing.  The  sidings  will  range  generally  from  1,200  to  2,000  feet  in 
length. 

Bent  Bails. 

80.  Tho  Contractors  shall  remove  from  the  track  and  straighten  all  bent  and 
damaged  rails,  and  make  good  all  injuries  done  before  the  works  are  finally  accepted; 
and  further,  they  will  be  held  responsible  for  all  materials  provided  them,  and  give  :i 
receipt  for  the  same  upon  taking  delivery. 

MAhLAiiTi'sa. —Strij^ping. 

81.  The  surfai.'o  ofbullast  pits  shall  be  stripped  of  soil  where  such  exists,  and  no 
material  whatever  sliall  be  jilaced  on  the  road  bod  but  good  clean  gravel,  free  from 
earth,  clay,  loam,  or  loamy  saud;  no  large  stones  shall  bo  allowed.  Tho  maximum 
size  of  gravel  must  not  be  greater  in  diameter  than  3  in.  In  unloading  tho  ballast, 
the  train  must  be  kept  moving  to  and  fro  so  as  to  thoroughly  mix  tho  dififerent  quali- 
ties of  ballast,  until  a  sufWcient  quantity  is  deposited.  Tho  track  must  then  be  raised 
so  that  there  will  bo  not  loss  than  6  in.  beneath  tho  sleepers,  and  the  ballast  must  be 
well  boaten  and  packed  under  and  around  them.  As  the  raising  proceeds  the  end  of 
the  lift,  shall  extend  over  not  less  than  three  rails  lengths,  and  before  trains  aro  allowed 
to  pass  over  the  inclined  portion  cf  track,  it  must  bo  made  suflSciontly  solid  to  prevent 
bending  tiio  rails,  or  twisting  the  rail  joints.  After  tho  lift,  tho  track  shall  be  cen- 
tred, lined,  topped,  surfaced  and  trimmed  off  to  a  proper  form  and  width,  according 
to  drawings  No.  41. 

WiiAiu'  AT  PoBT  Moody. — Description. 

82.  A  wharf  shall  h?,  coastractoi  at  Port  Moody,  in  accordance  with  plan  No.  26. 
The  piles  shall  be  of  Laraarac  o;'  other  approved  timber,  and  of  aulfioient  size  at  tho 
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utt  or  larger  end  to  squaro  not  less  than  11  to  11  inchos  and  not  loss  than  10  inchos 
in  diamotor  at  tho  small  end.  Thoy  must  bo  perfectly  sound  and  straight,  and  bo  of 
Buoh  loni,'ths  as  circumalancos  may  ro(juiro.  Tiio  piles  must  bo  driven  l»y  a  hammer 
weighing  1,500  lbs.  or  upwards,  until  ihoy  roach  perfectly  firm  ground.  Tiioy  will 
generally  bo  tested  by  the  hammer  Jailing  2[  foot  at  the  last  blow,  under  which  thoy 
should  not  yield  more  than  2  inchos.  Care  must  bo  taken  to  have  them  driven  truly, 
BO  that  tho  ca[>s  and  braces  may  bo  properly  framed  and  bolted  to  them  The  spur 
piles  must  be  curve-pointed,  so  that  as  thoy  aro  driven  thoy  will  grailually  come  to 
tho  proper  inilination.  iJefore  being  driven  tho  piles  must  bo  savve  I  ov  howod  to 
these  dimensions,  chopped  off  square  at  the  butt,  and  taporod  to  a  blum  point  at  th© 
emallor  end.  Should  there  appear  to  be  any  danger  of  splitting,  tho  heals  must  be 
bound  with  iron  hoops,  and  if  no(!essary  tho  p)ints  be  pnjporly  shol.  The  .slrir.goi's, 
which  will  lie  of  Douglas  fir  or  other  approved  limber,  must  bo  bollo  1  togother  and 
to  the  corbels  ami  caps.  The  stringers  must  bo  of  sufficient  length  to  roach  over 
two  s{)ans,  and  break  joints  alternately  inside  and  out.     The  wIkjIo   will  b'j  covered 

as  shown  in  ihe  plan,  and  woll  spiked  down. 

Station  Buildinos,  &c. —  Wny  Stations. 

8i^.  A  combined  Passenger  and  Freight  House  shall  be  erected  at  each  Way 
Station,  in  accordance  with  drawing  No.  ij4. 

Terminal  Stations. 

84.  A  Passenger  Station  in  accordance  with  drawing  No.  35,  and  a  Freight 
House  in  accordance  with  drawing  No.  3(j,  shall  be  erected  at  the  terminus  at  Port 
Moody. 

Water  Srvice. 

85.  An  ample  supply  of  good  water  shall  be  provided  at  Port  Moo  ly,  ami  al  eacli 
altornate  Way  Station,  with  frost-proof  Flevated  Tank  titled  up  with  the  requisite 
machinery,  pumps,  pipes,  valves,  and  all  other  necessaries,  and  in  complete  running 
order  in  accordance  with  drawing  No.  37. 

Draioin(js. 

8(j.  The  list  of  plans  referred  to  in  tho  specification  is  composed  of  43  drawings. 

General  Pko visions, — Finishing  Track. 

87.  The  track  shall  be  left  by  tho  Conlraclors  with  everj'thing  complole,  and 
well  surfaced.  The  ballast  shall  avoi'age  not  less  than  1,500  cubic  yards  \niv  mile, 
and  shall  be  dressed  otl"  to  the  form  re([iiired,  and  tho  whole  shall  be  executed 
according  to  the  directions  and  to  tho  approval  of  the  Engineer  or  other  officer  duly 
appointed. 

Government  may  iise  Line. 

88.  At  any  time  after  the  rails  are  laid  and  the  track  be  required  for  public 
traffic,  tho  Government  will  bo  at  liberty  to  use  it  for  that  purpose  and  to  regulate 
the  running  of  all  trains,  so  as  to  ensuie  safely. 

Station  Ground. 

89.  All  station  grounds  shall  be  cleared  lo  the  extent  horebofore  mentioned  and 
ed  to  the  levels  given  by  tho  Engineer,  and  drained  to  his  salis faction. 

Maintenance. 
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90.  Before  tho  works  are  finally  accepted,  tho  Contractor  shall  make  good    all 
elides,  sli})s  and  defects,  and  shall  finish  up  all  cuttings  and  ombankniouttt,   repair  all 
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damn^'i's  by  frost,  freshets,  or  other  (.'niiseH  ;  droHs  wlopeM  to  the  required  aii^le;  clean 
out  all  (litchoM  and  drttinH;  utid  complete  all  the  workH  conDoct'xl  with  the  formation 
of  the  liiiiwiiy  uiid  covered  by  the  contruci,  in  u  crodilable  and  workmanlike  munnor, 
in  uccordanco  with  tlie  diroctionH  and  to  the  entire  aatisfuctiou  of  the  Engineer, 

Work  to  be  completed. 

91.  The  works  are  to  be  commenced  and  proceeded  with  as  soon  as  practicable, 
after  tho  porHon  or  pcrHoiiH  wh( ISO  "  Tender  "  muT  bo  acceptod,  shall  have  entered 
into  the  contract.  The  whole  of  the  works  whall  bo  completed  and  the  lino  in  good 
running;  order  by  the  thirtieth  day  of  Juno,  one  thouHand  eight  hundred  and  eighty- 
five. 

Tenders,  &c. 

92.  No  tender  will  bo  entertained  unless  on  one  of  the  printed  forms  prepared 
for  the  purpose,  and  with  the  Scbodulo  of  Prices  tilled  in  ;  nor  unless  a  Bank  Cheque, 
marked  ;^ood  by  the  Bank  (or  ^-n,()()0,  ucconipanies  the  Tender,  which  shall  be 
forfeited  if  the  party  tendering,  declines  oi  tails  to  enter  into  the  contiact  tor  the 
works  when  called  upon  to  do  so,  uj)on  the  tender  being  accepted.  In  the  event  of  a 
tender  not  being  accepted,  the  cheiiue  will  be  returned. 

n;5.  The  tender  must  specify  the  bulk  sum  for  which  the  work  described  and 
«hown  on  the  plans,  protile  and  specitication,  will  be  constructed.  The  Schedule  of 
Prices  attached  to  the  Tender  is  to  assist  the  Hni^inoer  in  preparing  the  monthly 
progresri  cortitieatos  and  to  bo  api»liod  to  the  diminutions  of,  and  increases  in  the 
quantity  of  work  caused  by  the  change  of  grade  or  line  of  location  ;  but  such  schedule 
is  in  no  way  whatever  to  vary  the  condition  of  the  contract,  whi'di  is  the  payment  of 
n  bulk  smu  i'm-  the  entire  completion  of  the  whole  section  eon'  jted  fur  in  accord- 
ance with  the  plans,  profiles  and  specification. 

Hecurlty  Deposit. 

94.  For  the  due  fultilment  of  the  contract,  satisfactory  security  will  be  required 
immediately  on  a  tender  being  accepted,  by  deposit  of  nionoy.  or  Canadian  Pacitic 
Railwa}'  Land  Grant  Bonds  at  90  per  cent.,  to  the  am  )unt  of  five  per  cent,  on  the 
bulk  sum  of  the  contract,  of  which  the  sura  sent  in  with  the  tender  will  be  considered 
a  part. 

Contract. 

95.  The  person  or  persons  whoso  tender  \!>  acceptod  shall  execute  at  once  a 
contract  under  seal,  similar  in  its  provisions  to  the  form  of  indenture  hereto  annexed, 
and  it  will  bo  assumed  that  parties  tendering  have  made  themselves  perfectly  familiar 
with  its  contents  ;  and  further,  may  contain  such  special  provisions  as  the  said 
Minister  may  determine. 

COLLINGWOOD  SCHEKIBER,  Chief  Engineer. 

Canadian  Pacific  Eailway  Office,  Department  of  Railways  and  Canals, 

Ottawa,  1st  December,  1881. 
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Port  Moody  to  Emory's  Bar. 

Li&t  of  Drawings  referred  to  in  Specification  and  attached  to  the  Contract. 

No.  1. — Plan  of  the  line  of  location  from  Port  Moody  to  Harrison  River. 
2.  do  do  Harrison  River  to  Emory's  Bar. 

3. — Profile  of  the  line  of  location  from  Port  Moody  to  Harrison  River. 
4.  do  do  Harrison  River  to  Emory's  Bar. 

5.— Ground  plan  of  the  terminal  station  and  wharf  at  Port  Moody. 
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6. — General  croHH-sections  of  the  lino  in  earth  cutting. 

7.  do  do  roi'k        do 

8.  do  do  embankment. 
9. — CroKH-Heclion  of  lino  tunnels  in  rock. 

lU.  do  stream  tunnels  in  rock. 

11. — Plan  of  fencing. 

12.  <lo  and  gates  for  farm  road  crossings. 

13. —-Plans  of  lovol  crossings  and  cattle-l^uard^•  at  public  roarls. 

14.— General  plan  and  section  of  trestle-bridging  with  bents  10  ft.  apart. 

IB.  do  do  do  15  ft.  single  deck. 

l<i-  do  do  do  15  ft.  double    do 

17.  do  do  do  20  ft.  single    do 

18.  do  do  do  20  ft.  double   do 
19.— General  plan  and  section  of  pile-bridging.  , 

20.  do  ilowo  truss-bridge,  100  ft.  span. 

21.  do  .  ^  '  --         ». 

22.  do 

23.  do 

24.  do 

25.  do 
26. — Plan  and  Hoctions  of  wharf  at  Port  Moody. 

27.  do  bridging  at  Pitt  Hiver. 

28.  do  do         Stave  River. 

29.  do  do  Harrison  Iliver. 

30.  do  do  Maria  Slough  Station,  57?  to  585. 

31. — Plf  and  sections  of  bridge  over  ravine  and  stream  at  Station  1,596  (Har- 
rison Hiver  and  Kmory). 
Plan  and  sections  of  bridge  over  ravine  and  river  at  Station  1,664  (Har- 
rison River  and  Emory).  '    - 
Ground  plans  of  station  grounds. 

General  plan  of  combined  passenger  and  freight-house. 
Plan  of  passenger  station  at  Port  Moody, 
do       freight-house  atPort  Moody, 
water-tank. 
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32.— 

33. 
34. 
35. 

3'j. 
37. 
38. 
39. 
40. 
41. 
42. 
43. 


do 
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do 


crossings, 
switch-gear, 
track  and  ballast, 
fish-plate  bolts. 
-General  plan  of  cribwharfing. 
do  swing-bridge. 


COLLING  WOOD  SCHREIBER,  Chief  Engineer , 


•Canadian  Pacific  Railway  Office,  Department  of  Railways  and  Canals, 
Ottawa,  1st  December,  1881. 
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hereafter  called  "the  Contractor,"  of  the  first  part,  and  Her  Majesty  Queen  Victoria 
reprcHonted  herein  by  the  Minister  of  Kailways  and  Canals  of  Canada  of  the  second 
part,  WITNESSETH,  that  in  consideration  of  the  covenants  and  agreements  on  the  part 
of  Her  Majesty  hereinafter  contained,  the  CoTitractor  covenant  and  agree  with 
Her  Majesty  as  follows: 

Work. — Engineer. 

1.  In  this  Contract  the  word  "work"  or  "works"  shall,  unless  the  context 
require  a  different  meaning,  mean  the  whole  of  the  work  and  materials,  matters  and 
things  required  to  bo  done,  furnished  and  performed  by  the  Contractor  under  this 
Contract.  The  word  "Engineer,"  shall  mean  the  Chief  Engineer  foi-  the  time  being 
having  control  over  the  work,  and  shall  extend  to  and  include  any  of  his  assistants 
acting  nnder  his  instructions,  and  all  instructions  and  directions,  or  certiticatos  given, 
or  decibions  made  by  any  one  acting  for  the  Chief  Engineer,  shall  be  subject  to  his 
approval,  and  may  be  cancelled,  altered,  modified  and  changed,  as  to  him  mny  oaom  fit. 

Minister. 

The  worr'  Minister,"  means  the  Minister  or  acting  Minister  of  Railways  and 
Canals  for  the  time  being,  and  extends  to  and  includes  his  lawful  Deputy, 

This  Contract  is  made  upon  the  distinct  understanding  that  the  Contractor  has 
satisfied  himself  respecting  the  nature  of  the  country  through  which  the  works  are  to 
be  built,  the  character  and  formation  of  the  soil,  both  on  the  surface  and  underneath, 
the  climate  f.nd  kind  of  weather  to  be  expected,  the  quantities  of  the  various  embank- 
ments, excavations,  foundations  and  all  other  works  whatsoever;  the  means  of  access 
and  egress,  to  and  from  the  works,  the  nature,  kinds,  qualities  and  cost  of  the  various 
materials,  plant  and  labor  required  for  the  works,  and  generally,  respecting  every 
matter  or  thing  which  may  in  any  way  affect  the  cariying  out  of  this  Contract  or  the 
cost  of  the  Works  contracted  for.  No  infdrmation  obtained  by  or  for  the  Contractor 
from  any  of  Her  Majesty's  Ministers,  Officers,  Engineers,  Agents  and  servatils,  or  from 
any  other  person,  shall  relievo  the  Contractor  from  any  risks  or  from  the  entire 
fulfilment  of  this  Contract,  or  shall  give  him  any  claim  or  right,  equitable  or  other- 
wise, against  Her  Majesty  in  addition  to  his  claims  and  rights  under  the  express 
provisions  of  this  Contract. 

On  whom  binding, 

2.  All  covenants  and  agreements  herein  contained  shall  bo  binding  on  and  extend 
to  the  Executors  and  Administrators  of  the  Contractor  and  shall  extend  to  and  be 
binding  upon  (he  successsors  of  Her  Majesty,  and  wherever  in  this  contract  Her 
Majesty  is  referred  to,  such  reference  shall  include  hei*  successors,  and  vvhorevor  the 
ContracLor  referred  to,  such  reference  sliall  include  Executors  and 
Administrators. 


Labor,  plant  and  /ni  ferial.-    Time  of  completion. — Material  and  workmanship. 

3.  The  Contractor  will,  with  the  exceptions  hereinafter  named,  at 
own  cx])ense,  provide  all  and  every  kind  of  labor,  machinery,  plant,  land.^  for  borrow 
pits,  ballast  ])its,  spoil  banks  and  other  purposes  temporary  or  otiiorwiso,  required 
for  the  works  or  in  (he  construct  ion  thereof,  and  niatei'ials,  articles  and  things  what- 
soever necessary  for  the  due  execution  and  completion  of  all  and  every  the  works  sot' 
out  or  I'oforred  to  in  the  specifications  hereunto  annexed,  and  set  out  or  referred  to 
in  the  plana  and  drawings  prepiired  and  to  be  ])!e|iared  for  the  purposes  of  the  work, 
and  will  execute  and  fully  complete  the  respeclive  portions  of  such  works  and  deliver 
the  same  complete  to  Uer  Majesty,  on  or  before  the 

The  said  work  to  be  construcced  of  the  best   materials  of  their  several  kinds,  and 
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finished  in  the  best  and  most  workmanlike  manner,  in  the  manner  required  by  and 
in  strict  conformity  with  tho  fiaid  speciticytions  and  drawivgs  now  prepared  and 
which  may  from  time  to  time  be  furnished,  and  to  the  complete  satisfaction  of  the 
Engineer. 

Exceptions. 

4.  Tlio  exceptions  above  alluded  to  are  (1)  the  land  for  tho  right  of  way  and 
station  grounds,  (2)  the  rails  and  tish-platcs  for  the  track.  The  naid  land  is  to  be 
procured  hy  Her  Majesty  fiom  time  to  time  as  the  Engineer  may  think  it  is  required 
for  the  prosecution  ui  the  works,  and  the  rails  and  fish-plates  are  to  bo  delivered  to 
tho  contractor  i.t  the  ship's  rail,  at  Port  Moody,  from  time  to  time,  as  the  Engineer 
may  think  \hey  are  required  for  the  works. 

Omissions  to  be  made  good. 

5.  The  aforesaid  specification,  plans  and  drawings,  prepared  and  to  be  prepared, 
and  the  several  parts  of  this  contract  shall  be  taken  together,  to  explain  each  other, 
and  to  make  the  whole  consistent ;  and  if  it  be  found  that  anything  has  been  omitted 
or  mis-stated,  which  is  necessary  tor  Uo  proper  performance  and  completion  of  any 
part  of  the  work  contemplated,  the  Contractor  will,  at  own  expense,  execute  the 
same  as  if  it  had  been  properly  dof  eribed,  and  the  decision  of  the  Engineer  shall  be 
final  as  to  any  such  error  or  omission,  and  the  correction  of  any  >*uch  error  or  omission 
shall  not  bo  deemed  to  be  an  addition  to,  or  deviation  from,  tho  works  h«reby  con- 
tracted for. 

Changes  and  extra  work. 

6.  Tho  Engineer,  with  tho  sanction  of  the  Minister,  but  not  otherwise,  shall  be 
at  liberty  at  any  time,  either  botbre  tho  commencement  or  during  the  construction  of 
the  works  or  any  portion  thereof,  to  order  an}'  work  to  bo  done,  and  to  make  any 
changes  which  ho  may  deem  expedient  in  tho  grades,  tho  width  of  cuttings  and  tillings, 
the  dimensions,  character,  nature,  location,  or  position  of  the  works,  or  any  part  or 
parts  thereof,  or  in  any  other  thing  connected  with  tho  works,  whether,  or  not,  such 
changes  incri.ase  or  diminish  tho  work  to  be  done,  or  the  cost  of  doing  the  same, 
and  tho  Coiitractor  shall  immediately  comply  with  all  written  requisitions  of  the 
Engineer  in  f.hat  behalf,  but  the  Contractor  shall  not  make  an}' change  in  or  addition 
to,  or  omission,  or  ■leviation  from  the  works,  unless  directed  by  the  Engineer,  with 
tho  sanctio  1  of  tlio  Minister,  and  shall  not  bo  entitled  to  any  extra  payment  by  reason 
of  any  change,  addition,  or  deviation,  uidoss  such  change,  addition  or  deviation,  shall 
have  been  lirst  directed  in  writing  by  the  Engineer,  with  the  sanction  of  the  Minister, 
and  notified  to  tho  Contractor  in  writing,  nor  unless  the  Engineer  certifies  in  writing 
that  su<'.h  change,  addition  or  deviation  inci-easos  the  cost  of  tho  work,  and  specifies 
in  writing  tlie  nature  of  tho  increase  and  the  quantities  and  measurements  thereof. 
The  decision  of  ilio  Engineer  m  that  beluili'  shall  be  tinal,  and  the  obtaininy  of  hia 
certificate  shu!!  be  a  condition  precedent  to  the  right  of  the  Contractor  to  bo  paid 
therefor,  if  llio  Engineer  ceriities  in  writing  that  such  change,  adilition  or  deviation 
increases  the  cost  of  the  work,  and  specifies  in  writing  the  nature  of  the  increase  and 
the  quantities  and  measurements  thereof,  the  Contractor  shall  bo  paid,  in  addition  to 
the  contract  piice  menlioned  in  this  contract  for  the  works,  such  sura  as  may  be 
certified  to  b}'  tho  Engineer  as  being  the  value  of  such  increase,  calculated  according 

'to  the  rales  for  the  various  classes  of  work  set  out  in  the  schedule  hereto  annexed, 
and  should  the  increase  contain  work  of  a  class  not  specified  in  the  said  schedule, 
such  Unspecified  work  ehail  be  calculated  according  to  a  rate  therefor  to  be  fixed  by 
the  Engineer.  W  the  Ilngineer  certifies  in  wriiing  that  any  such  change,  addition, 
omission  or  deviation  diminishes  tho  cost  of  the  work,  and  specifies  in  writing  the 
nature  of  the  decrease  and  the  quantities  and  measurements  thei  eof,  the  decision  of  tho 
Engineer  in  that  behalf  shall  be  final,  and  there  shall   be  deducted  from  the  coatract; 
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price  mentioned  in  this  contract  for  the  works,  such  sum  as  may  be  certified  to  by 
the  Engineer  as  being  the  amount  of  such  decrease,  calculated  according  to  the  rates 
for  the  various  claHsea  of  works  set  out  in  isaid  schedule  or  fixed  by  the  Engineer,  as 
aforesaid,  as  the  case  may  be. 

Changes  shall  not  invalidate  Contract. 

7.  That  all  the  clauses  of  this  contract  shall  apply  to  any  changes,  additions  or 
deviations,  in  like  manner,  and  to  the  same  extent,  as  to  the  works  at  pi-esont  pro- 
jected, and  no  changes,  additions,  deviations  or  variations  shall  annul  or  invalidate  this 
contract. 

Engineer  to  be  sole  Judge  of  Work,  Material,  &c. 

8.  That  the  Engineer  shall  be  the  sole  judge  of  work  and  material  in  respect  of 
both  quantity  and  quality,  and  his  decision  on  all  questions  in  dispute  with  regard  to 
work  or  material,  as  to  the  meatiing  or  intention  of  this  contract  and  the  plans, 
specifications  and  drawings,  shall  be  final,  and  no  works,  or  extra  or  additional  works 
or  changes  shall  be  deemed  to  have  been  executed,  nor  shall  the  Contractor  be  entitled 
to  payment  for  the  same,  unless  the  same  sliall  have  been  executed  to  the  satisfaction 
of  the  Engineer,  as  evidenced  by  his  certificule  in  vvi-Uing,  which  certificate  shall  be 
a  condition  precedent  to  the  right  of  the  Contractor     to  be  paid  therefor. 

Schedule  of  Prices. 

9.  It  is  hereby  distinctly  understood  and  agreed,  that  the  respective  portions  of  the 
works  set  out  or  referred  to  in  the  schedules  of  rates  or  prices  for  the  dilfcrent  kinds 
of  work  mentioned  in  paragraph  No.  (>,  include  not  merely  the  ])articular  kind  of 
■woi-k  or  materials  mentioned  in  said  s^'litdule,  but  also  all  and  every  kind  of  work, 
labor,  tools  and  plant,  materials,  articles  and  things  whatsoever  necessary  for  the  full 
execution  and  completing  ready  for  use  of  the  respei'tive  portions  of  tlie  works  to  the 
satisfaction  of  the  Engineer.  And  in  case  of  dispute  as  to  what  work,  labor,  materials, 
tools  and  plant  are  or  are  not  so  included,  the  decision  of  the  Engineer  shall  be  final 
and  conclusive. 

Foreman. 

10.  A  competent  foieman  is  to  be  kept  on  the  ground  by  the  Contractor  during 
all  the  working  hours,  to  receive  the  oiders  of  the  Eiigineer,  and  should  the  person  so 
appointed  be  deemed  by  the  Engineer  incompetent,  or  conduct  himself  iin])ioperly, 
ho  may  be  discharged  by  the  Engineer,  and  another  shall  at  once  be  aiipointed  in  his 
stead  ;  such  foremen  shall  be  considered  as  tiie  lawful  representative  of  the  Contractor; 
and  shall  have  full  power  to  cany  out  all  requisitions  and  instructions  of  the  said 
ilngineer. 

Unsuitable  Mate,  ial  or  imp<  rfect   Work, 

11.  In  case  any  material,  or  other  things,  in  the  opinion  of  the  Engineer,  not  in 
accordance  with  the  sai-l  several  parts  of  this  contract,  or  not  sufliciently  sound,  or 
otherwise  unsuitable  for  the  respective  works,  he  used  for  or  brought  to  the  intended 
works,  or  any  part  thereof,  or  in  case  any  work  be  improperly  executed,  the  Engineer 
may  require  the  Contractor  to  remove  the  same,  and  to  piovide  proper  material  or 
other  things,  or  proj)eily  re-execute  the  work,  as  the  case  may  be,  and  thereupon  the 
Contractor  shall  and  will  immediately  comply  with  the  said  requisition,  and  if  twenty- 
four  hours  shall  elapse  and  such  requisition  shall  not  have  been  complied  with,  the 
Engineer  may  cause  such  material,  or  other  things,  or  such  work,  to  be  removed; 
and  in  any  such  case  the  Contractor  shall  jjay  to  Her  Majesty  all  such  damages  and 
expense  as  shall  be  incurred  in  the  removal  of  such  material,  materials,  or  other 
things,  or  of  such  work  ;  or  Her  Majesty  may,  in  Her  discretion,  retain  and  deduct 
fiuch  damages  and  expenses  from  any  amounts  payable  to  the  Contractor. 
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All  Plant  and  Material  to  Become  Property  of  Her  Majesty. 

12.  All  machinery  and  other  plant,  materials  and  things  whatsoever,  provided 
by  the  Contractor  for  the  works  hereby  contracted  for,  and  not  rejected  under  tho 
provisions  of  the  last  preceding  clause,  shall,  from  the  time  of  their  being  so  pro- 
vided, become,  and  until  the  final  completion  of  the  said  works,  shall  be  the  property 
of  Her  Majesty  for  the  purpose  of  tho  said  works,  and  the  same  shall  on  no  account 
be  taken  away,  or  used  or  disposed  of  except  for  the  purposes  of  the  said  works, 
"Without  tho  consent  in  writing  of  tho  P]ngineer,  and  Her  Majesty  shall  not  be  answer- 
able for  any  loss  or  damage  whatsoever  which  may  happen  to  such  machinery  or 
other  plant,  material  or  things ;  provided  always,  that  upon  the  completion  of  tho 
works  and  upon  payment  by  the  Contiactor  of  all  such  moneys,  if  any,  as  shall  be  due 
from  to  Her  Majo>ty,  such  of  the  said  machinery  and  other  plant,  material 
and  things  as  shall  not  have  been  used  and  converted  in  tho  works,  and  shaU  remain 
undisposed  of  shall,  upon  demand,  be  delivered  up  to  the  Contractor  ,  but  if  tho 
■Contractor  be  indebted  to  Her  Majesty,  the  same  may  be  hold  by  Her  Majesty  aa 
security  for  such  indebtedness,  and  may  be  sold  and  disposed  of,  and  tho  proceeds 
ap])lied  towards  payment  of  such  indebtedness. 

Insufficient  Plant. — Material  or  Labor  to  he  Increased. 

13.  If  tho  Engineer  shall  at  any  time  consider  the  number  of  workmen,  horses, 
or  quantity  of  machinery  or  other  plant,  or  the  quantity  of  proper  materials  respec- 
tively employed  or  provided  by  the  Contractor  on  or  for  the  said  works,  to  be  in- 
sufficient for  the  advancement  thereof  towards  completion  within  the  limited  times, 
or  that  the  works  are,  or  some  part  thei'oof  is  not  being  carried  on  with  duo  dili- 
gence, then  in  every  such  case  the  said  Engineer  ma}-,  by  written  notice  to  the  Con- 
tractor ,  require  to  employ  or  ])rovide  such  additional  workmen,  horses, 
machinery  or  other  plant,  or  materials,  as  the  Engineer  may  think  necessary,  aiidin 
case  the  Contractor  shall  not  thoreujion  within  throe  days,  or  such  other  longer 
period  as  may  be  fixed  by  any  such  notice,  in  all  respects  comply  therewith,  then 
the  Engineer  may,  either  on  behalf  ot  llor  Majesty,  or  if  ho  see  fit,  may,  as  the 
agent  of  and  on  account  of  the  Contractor  ,  but  in  either  case  at  tho  exponso  of  the 
Contractor  ,  provide  and  employ  such  additional  workmen,  horses,  mai'hinery  and 
other  plant,  or  an}- thereof,  or  such  additional  plant  and  materials  respoctivdy,  as  he 
Bttiiy  think  })r()per,  and  may  pay  such  additional  workmen  such  wa;.res,  and  for  such 
adilitional  horses,  macliinery  or  other  plant,  and  materials  respectively,  such  prices 
as  he  may  think  proper,  and  all  such  wages  and  prices  respectively,  shall  thereupon 
at  once  be  repaid  by  the  Contractor  ,  or  tho  same  may  bo  retained  and  deducted 
out  of  any  moneys  at  any  time  payable  to  the  Contractor  ;  and  Her  Majesty  may 
use  in  tlie  execution  or  advancement  of  the  said  work,  not  only  tho  horses,  ma- 
chiner}-,  and  other  plant,  and  materials  so  in  an}-  case  provided  by  any  one  on  Her 
behalf,  but  al-^o  all  such  as  may  have  been  or  may  be  provided  by  or  on  behalf  of  tho 
said  Contractor     , 

Delay  in  Execution. —  Work  may  be  Taken  out  of  Contractor' s  Hands. 

14.  In  case  the  Contractor  shall  make  default  or  delay  in  diligently  continuing 
to  execute  or  advance  tho  works  to  the  satisfaction  of  the  Engineer,  or  in  case  the 
Contractor  shall  become  insolvent,  or  make  an  assignment  for  the  benefit  of 
OJeditois,  or  neglect  either  personally  or  by  a  skilful  and  competent  agent  to  super- 
intend the  works,  then  in  ari}-  of  such  cases  Her  Majesty  may  take  tho  work  out  of 
the  Contractor's  hands  and  eiiher  slop  the  same  or  employ  such  means  and  at  such 
times  as  she  may  see  fit  to  complete  the  woik,and  in  such  cases  tho  Contractor  shall 
have  no  claim   for  any  further   ])ayment  in   respect  of  the  works    pei-formed,   but 

•  shall  I  evertheloss  remain  liable  for  all  loss  and  damage  which  maybe  sutlbred  by 
Her  Majesty  by  reason  of  the  non-completion  by  tho  Contractor  of  the  works;  and 
All  material  and  things  whatsoever,  and  all  hoi-fces,  machinery  and  other  plant  pro- 
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vided  by  for  the  purposes  of  the  works,  nhall   remain  and   be  con- 

sidered as  the  pro])erty  of  Her  M.ijosty  for  the  piirpcwoK  and  according  to  the  provi- 
sions and  conditions  contained  in  the  twelfth  clause  hereof. 

Contractor  to  take  Risk  of  all  Loss  or  Damage. 

15.  The  Contractor  shall  be  at  the  rink  of,  and  fhall  bear,  all  loss  or  damage 
whatsoever,  from  whatsoever  caurto  arising,  which  may  occur  to  tl:  e  works,  or  any 
of  them,  until  the  same  be  fully  and  finally  completed  and  delivered  up  to  and 
accepted  by  the  Minister  ;  and  if  any  such  loss  or  damage  occur  beiire  such  final 
completion,  delivery  and  acceptance,  the  Contractor  shall  immediately  at 
own  expense,  repair,  restore  and  reexecute  the  work  so  damaged,  so  that  the  whole 
works  or  the  respective  parts  thereof,  may  be  corajileted  within  the  time  hereby 
limited. 

Contractor  to  have  no  Claim  for  Delay. 

\i>.  Thi>  ('otitiactor     shall  not  have  or  make  any  claim  or  demand,  or  bring  any 
action  or  suit  or  petition  against  Her  Majesty  for  any  damage  which  may 

sustain  ly  rca-on  et  any  delay  in  the  progress  of  the  work,  arising  from  the  acts  of 
any  of  lier  Majesty's  agents,  and  it  is  agreed  that  in  the  event  of  any  such  delay  th« 
Contra'aor  shall  have  such  further  time  for  the  completion  of  the  works  as  may  be 
fixed  in  that  behalf  by  the  Mim'sier. 

Contractor  NOT  to  Make  Assignment. — Workmay  be  Taken  out  of  Contractors  Hands, 

17.  The  Contractor  shall  not  make  any  assignment  of  this  contract,  or  any  sub- 
contract, for  the  execution  of  any  of  the  works  hereby  contracted  for;  and  in  any 
ev(>nt  no  such  assignment  or  subcontract,  even  though  consented  to,  shall  exonerate  the 
Contractoi-  trotn  liability,  under  this  contract,  for  the  due  performance  of  all  the 
work,  hereby  conti  acted  for.  In  the  event  of  any  such  assignment  or  sub  contraot 
being  made,  then  the  Contractor  shall  not  have  or  make  any  claim  or  demand  ujK)u 
Ilor  Majesty  for  any  future  payments  under  this  contract  tor  any  furthei-  or  greater 
6um  or  sums  than  the  sum  or  sums  respectively  at  which  the  work  or  works  so 
assigned  or  sub-contracted  for  shall  have  been  undertaken  to  be.  executed  by  the 
a-(agnee  or  snb-contrnctor ;  and  in  the  event  of  any  such  assignment  or  sulvcontract 
being  made  without,  such  consent,  Her  Majesty  may  take  the  woi-k  out  of  the  Con- 
tiactor  hands,  and  either  stop  the  same  or  em])loy  such  means  and  at  such  times  as 
she  may  see  tit  to  complete  the  same  ;  and  in  such  case  the  Contractor  shall  have  no 
claim  for  any  further  payment  in  respect  of  the  works  performed,  but  shall  never- 
theless remain  liable  for  all  loss  and  damage  which  may  be  sutfere  1  by  Her  Majesty 
by  reason  of  the  non-oom])letion  by  the  Conti-actor  of  the  works  ;  and  all  materials 
and  things  whatsoever,  and  all  horsos,  machinery  and  oiher  plant  provided  by 
foi-  the  jMirpoK's  of  the  works,  shall  leniain  and  be  considered  as  the  property  of  Her 
Majest}-  lor  the  purposes  and  according  to  the  provisions  and  conditions  contained  in 
the  twelftli  clause  hereof. 

18.  Time  shall  lu  deemeil  to  be  of  the  essence  of  this  contract. 

Contractor  JlesponsiUe  for  Damage. 

10.  The  Contractor  shall  be  res])0nsiblo  for  all  damages  claimable  by  any  person 
or  corporation  whatsoever,  in  respect  of  any  injury  to  jiersons  or  to  lands,  buildings, 
ships  oi-  other  jiropcrty,  or  in  respect  of  any  infringement  of  any  right  whatsoever, 
occasioned  by  the  performance  of  the  said  works,  or  by  any  neglect  or  misfeasance  or 
non-misfeasance  on  pari,  and  shall  and  will  at  own  expense,  make 

such  temporaey  provisions  as  may  be  necessary  for  the  protection  of  persons,  or  ot 
lands,  buildings,  ships  or  other  property,  or  for  the  uninterrupted  enjoyment  of  all 
rights  of  persona  or  corporations,  in  and  during  the  |)ert6rmance  of  the  said  works. 
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Failing  to  Pay  Salaries  or  Wagea, 

iiO.  if  the  (Jonlraclor  fail  at  anytime  in  payint^  the  ^*alaries  or  wages  of  any  per- 
«on  employed  by  ujtonor  in  respect  of  the  said  works,  or  any  of  them,  and 

any  part  of  such  salaiy  be  one  month  in  ai-rear,  or  if  there  be  due  to  any  such  por^'»n 
o:  e  month's  wages  or  salary,  the  Engineer  may  notify  the  Contractor  to  pay  sm^h 
salary  or  wages,  and  if  two  days  elapse  and  the  same  be  not  paid  in  full  up  to  the 
date  of  payment  or  to  such  other  date  ar  may  be  in  accordance  with  the  terms  of 
einployniont  of  such  person,  then  Her  Majesty  may  pay  to  such  piM-son  salary  or 
wages  from  any  date  to  any  date,  and  to  an}'  amount  which  may  be  payable,  and 
may  charge  the  same  to  the  Contractor,  and  the  Contractor  covenant  with  Her 
Majesty  to  rej)ay  at  once  any  and  every  sum  so  paid. 

t  Stakes  and  Marks  to  be  Frotncted. 

21.  The  Contractor  will  protect  and  will  not  remove  oi-  destroy,  or  permit  to  bo 
removed  or  <lestroyed,  the  stakes,  buoys  and  other  murks  placed  on  or  about  the  said 
works  by  the  Engineers  of  the  works,  and  shall  furnish  the  necessary  assistanco  to 
correct  or  re|)lace  any  stake  or  mark  which  througli  any  causo  may  have  been 
removed  or  destroyed. 

Contractors  Address. 

r 

22.  Any  notice  or  other  communication  mentioned  in  this  contract  to  bo  notified 
or  given  to  the  Contractor  shall  be  deemed  tu  be  well  and  sufficiently  tiotitied  or 
given,  if  the  same  be  left  at  the  Contractor  office,  or  mailed  in  any  Post  Office  to 
the  Contractor  or  foreman,  addressed  to  the  address  mentioned  in  this  contract  or  to 
the  Oontr.-ictor  last  known  place  of  business. 

23.  And  Her  Majesty,  in  consideration  of  the  premises,  hereby  covenants  with 
the  Contractor  ,  that  subject  to  the  terms  of  this  contract,  will  be  paid  for  and  in 
respect  of  the  works,  and  in  the  manner  set  out  in  the  next  clause  hereof,  the  sum  of 

Mibjeci  to  the  increaae  or 

decrease  thereof,  according  to  the  terms  of  the  sixth  clause  hereof. 

Excejit  as  proviie  I  in  the  .'ixth  clause  lioreot',    the   Contractor   shall    have    no   claim 

for  additional    price   or    remuneration  in  respect  of  any  materials  or  workmanship 

alleged  to  be  of  a  quality  or  cost   suj>erioi'  or  greater   llian    those  requiied  by  the 

specifications. 

P<tijmcnts. 

24.  Cash  payments  equal  to  about  iiinefy  per  cent,  of  the  value  of  the  W')rkilono 
approximately  made  up  from  returns  of  jirogress  measurements  and  computed  at  the 
prices  set  out  on  the  schedule  hereto  annexed,  or  fixed  by  the  Engineer  for  work  not 
specified  in  said  schedule,  will  be  nia<le  to  the  Conti'actor  monthly  on  the  written 
■certificate  of  tlie  i'Jngineer  that  the  work  for  or  on  account  of  which  the  certificate  it* 
grimted,  ha"  been  duly  executed  to  his  satisfaction,  and  stating  the  value  of  such 
work  computed  as  aliovc  mentioned — and  upon  appiovtd  of  such  ee- tilit-iite  by  the 
Minister,  nnd  the  said  certificate,  and  fw\\  a|)])rov:il  theicnf  shall  be  a  ci>ndition  ju'e- 
•cedent  to  the  right  of  the  Contractor  Uy  bo  paid  the  same  ninety  jicr  cent,  or  any 
part  thereof.  The  remaining  ten  per  cent,  shall  bo  retained  until  the  comj)leiion  of 
the  whole  work  to  the  satisfaction  of  the  Ktigineer  and  acceptance  thereof  by  the 
Minister,  and  within  two  months  after  such  completion  and  acceptance  the  remain- 
ing ten  per  cent,  will  be  paid.  And  it  is  hereby  declared  that  the  written  certificate 
of  the  Engineer  certifying  to  the  final  completion  of  said  works  to  his  satisfac- 
tion shall  be  a  condition  precedent  to  the  right  of  the  Contractor  to  receive  or  be  paid 
the  said  remaining  ten  per  cent.,  or  any  part  thereof. 
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Monthly  Estimates. 

25.  It  is  intended  that  every  allowance  to  which  the  Contractor  fiirly 
entitled,  will  be  embraced  in  the  Engineer's  monthly  certificates  ;  but  should  the  Con- 
tractor at  any  time  have  claims  of  any  description  which  consider  are  not  in- 
cluded in  the  progress  certificates,  it  will  bo  necessary  for  to  make  and  repeat 
such  claims  in  writing  to  the  Hn^ineor,  within  fourteen  days  after  the  date  of  each 
and  every  certificate  in  which            allege  such  claims  to  have  been  omitted. 

Claims. 

26.  The  Contractor,  in  presenting  claims  of  the  kind  referred  to  in  the  last  clause, 
most  accompany  them  with  satisfactory  evidence  of  their  accuracy,  and  the  reason 
why  think  they  should  be  allowed.  Unless  such  claims  are  thus 
made  during  the  progress  of  the  work,  witliin  fourteen  days,  as  in  the  preceding 
clause,  and  repeated,  in  writing,  every  month,  until  finally  adjusted  or  rejected,  it 
must  be  clearly  understood  that  they  shall  be  forever  shut  out,  and  the  Contractor 
Hhall  have  no  claim  on  Her  Majesty  in  respect  thereof. 

Progress  Measurements. 

27.  The  progress  measurements  and  progress  certificates  are  not  lo  be  taken  as 
binding  upon  the  Engineer  or  as  final  measurements,  or  as  fixing  final  amounts,  they 

are  to  bo  subject  to  the  revision  of  the  Engineer  when  making  up  his  final  certificate, 
and  they  shall  not  in  any  respect  be  taken  as  an  acceptance  of  the  work  or  a  release 
of  the  Contractor  from  responsibility  in  respect  thereof. 

Operations  may  be  suspended. 

28.  Her  Majesty  shall  have  the  right  to  suspend  operations  from  time  to  lime  at 
any  j)articular  point  or  points  or  upon  the  whtjlo  of  the  works,  and  in  the  event  of 
such  light  beiug  exercised  so  as  to  oauho  any  delay  to  the  Contractor,  then  an  exten- 
sion ot  lime  equal  to  such  delay  or  detention,  to  be  fixed  by  the  Minister 

as,  above  provided  foi-,  shall  be  allowed  to  complete  the  contract,  but  no 

such  dehiy  shall  vitiate  or  void  this  contract  or  any  pait  thereof  or  the  obligation 
hereby  imj)Osed  or  any  concurrent  or  other  b  <nu  or  security  fontho  poilbrmance  of 
this  contract,  nor  shall  the  Contractor  be  entitled  to  any  claim  for  damages  by 
reason  (jf  any  such  suf^pension  of  oj)erations.  And  at  any  time  after  operations  havo 
been  suspended  either  in  whole  oi-  ])iirt — such  o|ieratiuns  may  be  again  resiimod  and 
again  «uspended  and  resumed  as  Her  Majesty  may  think  proper.  And  upon  the  Con- 
tractor receiving  written  notice  on  behalf  Ilor  Majesty  that  the  suspended  opera- 
tions are  to  be  resumed,  the  Contiacior  shall  at  once  resume  the  operations  and  dili- 
gently carry  on  the  same. 

It,  after  a  consideration  of  all  the  circumstances  connected  with  the  suspension 
and  resumption  of  operations  as  above  provided  for,  the  Governor'  Geneial  in  Council 
thinks  proper  to  allow  the  Contractors  a  sum  of  nionc}'  on  account  of  any  extra 
expenses  lo  which  they  may  have  boon  put  by  reason  thereof,  the  same  shall  be  paid 
over  to  the  contractors  only  upon  a  receipt  and  release  in  full  being  given  for  all 
damages  and  claims  in  respect  of  such  suspension  and  resumption  of  operations. 

Appropriation  by  Parliment. 

29.  Shoidd  the  amonnt  voted  by  Parliament  and  applicable  towards  jwyment 
for  the  work  hereby  contracted  for,  be  at  any  time  expended  previous  to  the 
completion  of  the  works,  the  Minister  for  the  time  being  may  give  the 
Contiactor  written  notice  to  that  ett'ect.  And  upon  receiving  such  notice,  the 
Contractor    may,    if  think   fit,   stop   the   work— but   in   any   case   shall   not 

be  entitled  to  any  payment  fior  work  done,  beyond  the  amount  voted  and  applicable 
as  aforesaid — unless  and  until  the  necessary  funds  shall  have  been  voted   by  Parlia- 
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ment  in  that  behalf.     And  in  no  evont  8hall  the  Contractor     have  or  make  any  cl.  iii» 
upon  Hor  Majesty  for  any  damages  or  corapon,sa(ion  by  reason  of  the  said  suspensioii^ 

ntractor    fiirly    oi  payments,  or  by  reason  of  any  delay  or  loss  cauMod  by  the  stoppage  ol"  work. 

should  the  Con- 

ler  are  not  in-  Spirituous  Liquors. 
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le  date  of  each  30.  The  Contractor  shall  not  permit,  allow  or  encourage  Ihc  sale  of  any  spirituous 

mitted.  liquors  on  or  near  the  works. 
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^  No  Sundciy  Labor. 

31.  No  work  whatever  shall  at  any  time  or  place  bo  cai-ried  on  during  Sunday* 
and  the  Contractor  shall  take  all  necessary  steps  for  preventing  any  Ibroman,  or 
agent,  or  men  from  working  or  employing  others  on  that  day. 

Chief  Engineer  to  be  Arbitrator. 

32.  It  is  hereby  agreed  that  all  matters  of  difference  arising  between  the  parties 
hereto,  upon  any  matter  connected  with  or  aiisiiig  out  of  this  contract,  the  decision 
whereof  is  not  hereby  especially  given  to  the  Engineer,  shall  be  referred  to  the  award 
«nd  arbitration  of  the  Engineer,  and  the  award  of  such  Engineer  shall  be  final  and 
conclusive  ;  and  it  is  hereby  declared  that  such  award  shall  be  a  condition  pi-ecedent 
to  the  right  of  the  Contractor  to  receive  or  be  paid  any  sum  or  sums  on  account  or 
by  reason  of  such  matters  in  dilference. 

33.  It  is  distinctly  declared  that  no  implied  contract  of  any  kind  whatsoever,  by 
or  on  behalf  of  Her  Majesty,  shall  arise  or  bo  implied  from  anything  in  this  contract 
contained,  or  from  any  jiosition  or  situation  of  the  parties  at  any  time,  it  being  clearly 
oiidorstood  and  agreed  that  the  express  contiMcts,  covenants  and  agreemi.'nts  herein 
contained  and  made  by  Hor  Miijesty,  are  and  shall  be  the  only  ontracls,  covenants- 
and  agreements  upon  whi(;h  an}'  rights  against  Her  are  to  be  founded. 

34.  This  contract  is  horeb}',  pursinint  to  the  ])rovi-tions  of  the  8th  section  of  the 
Statute,  4l8t  Victoria  (1878),  chapter  5,  mode  suhj(>ct  to  the  express  condition  that 
no  Member  of  the  House  of  Commons  of  Canada  shall  be  admitted  to  any  share  or 
part  of  such  contract,  or  to  any  benefit  to  arise  therefrom. 

Contract  ?)  aj  be  Cancelled. 

35.  In  the  event  of  it  becoming  advisable  in  the  Interests  of  the  public  to  suspend 
the  work  hereby  contracted  for,  or  any  portion  thereof,  at  any  time  hefoiv  its  com- 
pletion, and  to  put  an  end  to  this  contract,  the  Minister  shall  have  full  power  to  stop 
the  work  and  to  cancel  this  contract,  or  giving  due  notice  to  that  effect  to  the  Con- 
tractor  .  The  Contractor  ,  however,  will  be  entitled  to  receive  payment  tor  all 
sums  then  due  for  the  work  aire  idy  done,  materials  u.-od  or  delivei-ed,  or  re;idy  to  be 
used,  or  in  course  of  preparation,  together  with  su(  h  reasonable  compensation  as  will 
coverall  /^o«a /?(/e  damages,  if  any,  resulting  theieiVom,  and  as  ma\'  then  be  agreed 
upon  ;  or,  in  ca&e  of  disagreement,  as  may  be  determined  by  the  Ufheial  Arbitrators 
of  the  Dominion  of  Canada;  it  being  understood,  however,  that  no  compensation  will 
be  allowed  to  or  claimed  by  the  Contiactoi'  for  materials  procured  for  the  works, 
after  the  date  of  the  service  of  the  notice  above  referred  to,  oi  for  any  loss  of  antici- 
pated profits,  either  in  respect  of  ihe  works  so  suspended  as  aforesaid,  or  of  the 
materials  then  procured  for  said  works. 

3(3.  It  is  distinctly  declared  and  agreed  that  none  of  Her  Majesty's  Ministere, 
officers,  engineers,  agents  or  servants,  havo  or  shall  have  power  or  authority  in  any 
way  whatever  to  waive  on  the  part  of  Her  Majesty  any  of  the  clauses  or  conditions  of 
this  contract,  it  being  clearly  understood  that  any  change  in  the  terms  of  this 
contract  bo  binding  upon  Hor  Majesty  must  bo  sanctioned  by  order  of  the 
Governor  General  in  Council. 


28 


In  Witness  whoioof,  the  Contractor      ha      horolo  sot  hand  tioned,  to 

and  seal        and  these  presents  have  been  signed  and  scaled  hy  the  said  Minister,  and  get  out  in 

counteisigned  by  the  Secretary   of  the   Department  of  Railways'  and   Canals,   <»ii  over  and 

hohulf  of  Her  Majesty. 

■       •'  Actual  Sir 


Signed,  Sealed  and   Delivered  by 
the  Contractor       in  presence  of 


Sif^ned,  Sealed  and  Delivered  by 
the  Minister,  and  countorsif^ned 
by  tlio  Soci'otary  of  Hallways 
and  Canals  in  the  presence  of 


Dated. 


CANADIAN  PACIFIC  RAILWAY. 


From  Etnory's  Bar  at  the  West  End  of  Contract  60  to  Port  Moody  (Burrard  Inlet), 

British  Columbia. 


Memorandum  for  Contr.vctors. 

As  some  doubt  appears  to  have  arisen  in  the  minds  of  Contractors  respecting  the 
schedules  of  prices  referred  to  in  sections  G  and  24  of  the  form  of  contract,  I  may 
ex|/lain  that  the  schedule  referred  to  in  section  (5  is  that  mentioned  in  the  93rd  clause 
of  the  Hpecihcation  as  the  schedule  of  prices  attached  to  the  Tenders ;  and  the  schedule 
referied  to  in  section  24  of  the  form  of  conti-act  is  a  schedule  to  be  propai-ed  by  me 
after  tlu",  Tenders  are  received,  for  the  purpose  of  computing  the  value  of  work  done, 
uppro.ximatcly  made  up  from  returns  of  proi^ress  measui-cments  upon  which  casli 
payments  will  be  made  to  the  Contractor  monthly  on  the  written  certificate  of  the 
Chief  Eni;ineer. 

COLLINt  r WOOD  S(^  11 R 1- 1  BE  R,  Chief  Engineer. 
Ottawa,  25th  Jaiiuary,  18h2. 


b'ORM  OP  TENDER. 


I. 


m 


Canadian   Pacikic  Railway. 

From  Emery's  Bar  at  West  End  of  Contract  No.  GO  to  Port  Moody, 
(Barrard  Inlet),  British  Columbia. 

Tho  nndersigne  1  havini^  seen  the  sj)Ccitications,  j)Ians  and  profiles,  prepared  for 
the  pu!'j)0ses  of  the  construction  of  tho  sectii/ii  of  the  Canadian  Pacific  Railway  from 
Emory's  Bar  to  Poit  i\loody,  and  having  also  visited  the  ground  or  cau>ed  the  same 
10  be  visited,  hereby  tendei'  to  construct  the  said  iSection  in  accordance  with  the  saitl 
specifications,  ])iaMs  and  piotilos,  and  upon  the  terms  of  the  form  of  contract  annexed 
to  tho  s]ietification  for  the  lump  sum  of 

$ 

subject  to  increase  or  decrease  thereof  under  tho  terms  of  said  contract,  and  submit 
the  accom])anying  schedule  of  prices,for  the  purposes  of  the  Gth  and  24th  clauses  of 
said  contract. 

And  agree,  if  this  tender  bo  accepted,  to  execute  a  contract  for  the  construction 
of  the  said  Section,  in  the  form  of  that  annexed  to  the  said  general  specification,  with 
hiuch  additional  special  provisions  as  may  be  determined  by  the  Minister  of  Railways 
and  Ciinals,  and  to  deposit  to  the  credit  of  the  Receiver-General,  within  eight  days 
after  being  notified  of  the  acceptance  of  this  tender,  a  sum  of  money  or  Canadian 
Pacific  Railway  land  bonds  at  90  per  cent,  equal  to  b  percent,  of  the  sum  above  men- 


f 


89 


.        .  tionod,  to  bo  hold  as  socurity  for  the  duo  fulfilmont  of  tho  contract,  upon   the  lorma 

IMmmtor,  and  Mt  out  in  tlio  aj,'reomont  liuroLo  unnoxed.     Failing  In  this  tho  tendor  will   bo  pasdod 
CanalH,   on  q^qj-  and  deposit  forfoitod. 


Actual  Signatures,  Occupations 
and  Kosidcnces  of  Parties 
.    Tendering. 


i 


Dated. 


.tho 


.day  of. 


.1881. 


^ 


ScHEOuiiE  of  Prices  roforred  to  in  tho  hereto  annoxed  Contract. 


rard  Inlet), 


especting  the 
n  tract,  I  may 
ho  93rd  claase 
d  the  schedule 
0|)arod  by  me 
of  work  done, 
Ml  which  cash 
titicate  of  tho 


Engineer. 


body, 


,  prepared  for 
Railway  from 
i-Oil  tho  same 
with  the  said 
tract  annexed 


!t,  and  submit 
Uh  clauses  of 

construction 
tication,  with 
■  of  Hallways 
1  eight  days 

or  Canaiian 
a  above  meu- 


s"^»" 


tii  ■ 


Description  of  Work. 


dealing 

Close  cutting 

Qrublting 

Gross  logging  16  in.  thick  covered  with  brush 

Fencing 

Solid  rock  excavation 

Loose  rock  excavation  (boulders  9  cubic  ft.  and  over). 

Barth  excavatioa 

Under-d  rains 

Tunnelling 

"  Line  tunnels  ''  in  rock 

"Twelve  feel— Stream  tunnels" 

"Six  feet— Stream  tunnels  " 

Bridge  masonry 

Culvert  niiisonry 

Dry  niiisonry  (retaining  walls,  &c.) 

Paving. 


Concrete 

Bip-rap 

Cast-iron  pipes,  3  ft.  diameter  inside,  1  in.  thick,  laid  in  concrete  (the 

concrete  not  included  in  this  item) 

'150  ft.  clear 


rimber  bridge  superstructure. 


125 

100 

60 

40 


Timber,  beat  </iif'fi/,  for  Dtavi  Culverts,  J(c. 


12  ft.  X  16  ft 
12  ft.  X  VI  ft, 

8  ft.  X  10  ft 

8  ft.  X  1'2  ft 

Other  dimc-nsions  of  timber  (if  reciuired  to  be  used)  at  proportionate 
price.-^. 

Piles  driven 

Round  limber  for  crib  wharfing,  &c.,  not  less  than  12  in   diameter 

Platted  tiuilier  in  road  diversion  culverts,  12  in.  thick 

Plank 


Per  acre. 

do    .. 

do    .. 

do    .. 

L.  ft 

C.  yard.. 

do    .. 

do  .. 
L.  ft 


r^.  ft 

do  

do  

C.  yard, 
do  . 
do  . 
do  . 
do  . 
do    . 


L.  ft.. 
Kach , 

do     , 

do    . 

do    , 

do 


L.  ft. 
do  . 
do  . 
do  . 


Wrought  iron. 

Cast  iron 

Ties. 


Crossings 

Pull  set  of  .switch  gear  and  signal 

Track-layiug 

Ballasting... 

Betting  points  and  crossings 

Public  road  level  crossings,  comprising  limber  cattle-guards,  plank 
ing,  small  timber  culverts  under  approaches,  and  notice  boards, 
complete 


M. 


T,.  ft. 

do  . 

do  . 
F.  B 

Lbs 

do 

Each 

do    .... 

do     .... 

Mile 

U.  yard. 
Each .... 


do 


Actual  Signatures, 
Occupations  and  Resi- 
dences of  the  Parties 
Tendering. 


Price. 


cts. 


80 


I 


List  of  Tondorsfor  work — Emory'ri  Bur  to  Port  MocxJy — roceived  Iwt  February,  188:  '   .  • 


Number. 


Classilicu- 
tion. 


1 
2 
3 

4 
6 
6 
7 
8 
9 
10 

U 

12 
13 


Dpening. 


10 
6 

7 


J 
P 
G 


13  M 

n  K 
8  H 
3  C 

14  N 


2 
1 
4 
12 
9 


Name  of  Tenders. 


P.  McDonald  A  A.  Chnrlebois 

Andrew  Driderdonk  

.faines  Murray  &    Co  

Hyaii,    I'urcell  A  Ryan 

Denis  O'Bripn  k  Co 

Janu's  (looilwin 

William  Davis  &  Co 

The  Railway  Improvement  Compy  of  N.  A. 

F.  J.  Beemcr 

E.  .1   Charlton  A  Co 

William  Ede  A  Co 

A.  .Manning  A  A.  McDonald 

J.  I?.  .Montgomery 

John  Ilobert  A  Co 


Address. 


Montreal 

Yale,  H.C 

Ste.  Catherine 

Ottawii 

Montreal 

Ottawa 

do      

New  York  

.Montreal 

Quebec  

San  Francisco 

Toronto 

Portland.  Oregon. 
Toronto 


Amount. 


$  Ctl! 

2,277,000  on 

2,486,255  0(' 

2,864,242  On 

2,970,000  Oii 

2,999,735  00 

3,062,000  W 

3,169,880  00 

3,190,000  0(1 

3,195,705  OO 

3,349,000  00 

3,389,000  0(1 

3,389,000  00 

3,488,394  00 

3,531,832  00 


NoTB. — The  egtimated  cost  of  this  work  made  by  me  in  January,  1880 $2,560,000  00 


OttHwa,  Ibt  Fobruary,  1882. 


C.  S.  SCHRIEBER. 


fife^Note— The  Form  of  Tender  hereunder  printed  being  a  fac 
simile  of  those  attach  ed  to  the  following  Fom'teen  Schedules  of 
Prices,  it  is  considered  unnecessary  to  repeat  them,  and  tliey  are, 
therefore,  omitted 


FORM  OF  TENDER. 

Opened  by  T.  Tnideau,  C.  Schreiber,  F.  Braun,  1st  February,  1882. 

Canadid!)  Pucitie  Railway.— From  EMOIIV'S  BAR  at  West  End  of  Contract  No.  60 
to  PORT  MOODY,  Burrard  Inlot,  British  Columbia. 

The  undcrKlgnod  having  noon  the  spccitications,  plans  and  profiles,  prepared  for 
the  purposes  of  the  construction  of  the  Section  of  the  Canadian  Pacific  Railway,  from 
Emory's  Bar  to  Port  Moody,  and  having  also  visited  the  ground  or  caused  the  same 
to  Le  vi.-ited,  hereby  tender  to  construct  the  said  Section  in  accordance  with  the  said 
specitications,  plans  and  profiles,  and  upon  the  terms  of  the  form  of  contract  annexed 
to  the  specification,  for  the  lump  sum  of 

(For  the  Lump  Sums  of  each  of  the  several  Tenders,  see  the  foUoicinij  Schedules  of  Prices.) 

subject  to  increase  or  decrease  thereof  under  the  tei-ms  of  said  contract  and  submit 
the  accompanying  Schedule  of  Prices  foi-  the  purposes  of  the  tith  and  24th  clauses  of 
said  contract. 

And  agree,  if  this  Tender  be  accepted,  to  execute  a  contract  for  the  construction 
of  the  said  Section,  in  the  form  of  that  annexed  to  the  said  general  specification, 
with  such  additional  special  provisions  as  may  be  determined  by  the  Minister  of  Rail- 
ways and  Canals,  and  to  deposit  to  the  credit  of  the  Receiver-General,  within  eight 
days  after  being  notified  of  the  acceptance  of  this  Tender,  a  sum  of  money  or  Cana- 
dian Pacific  Railway  land  bonds  at  90  per  cent.,  equal  to  five  per  cent,  of  the  sum 
above  mentioned,  to  be  held  as  security  for  the  due  fulfilment  of  the  contract,  upon 
the  terms  set  out  in  the  agreement  hereto  annexed.  Failing  in  this  the  Tender  will 
be  passed  over  and  *hc  deposit  forfeited. 


.12  ft. 
12  ft. 

8  ft. 

8  ft. 


„>^ 
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fcbruarv  IfiK'  •"ficHKiiui-E  or  Pricks  rofoi-iwl  to  in  llio  hoioto  aiincxivl  Contract,  tho  Tjunin  Sum  of 
'  ^'  wliicli   umouutH   i>  Two   ,Milliofn  Two   lliiiulrml   ami  iSovuiily-Movoii    Tlioiisaml 


Dolli. 


rs. 


Amount. 


$  CtF 

2,277,nno  0(1 

:i,486,256  0(1 
2,864,242  00 
2,970,000  Oil 
2,999,735  GO 
3,062,000  W 
3,169,880  Ofi 
3,190,000  0(1 
3,195,705  00 
3,349,000  0(1 
3,389,000  0(1 
3,389,000  00 
3,488,394  00 
3,531,832  00 


,560,000  00 


TilEBER. 


being  a  fac 
chedules  of 
d  tiiey  are, 


882. 

)ntract  No.  60 

1,  prepared  for 
Railway,  from 
used  tho  same 
with  tho  said 
tract  annexed 

les  of  Prices.) 

it  and  submit 
4th  clauses  of 

1  construction 
specification, 
lister  of  Rail- 
within  eight 
mey  or  Cana- 
t.  of  tho  sum 
5n  tract,  upon 
3  Tender  will 


■r?- 


Description  of  Work. 


Clenring 

Close  cutting 

Oriiltbing 

Oni.srt  logging  16  in.  thick  covered  with  brush. 
Fencing . 


Soliii  rock  excavation 

Loose  rocit  cxciivation  (l)0ulUer8  9  cubic  ft.  and  over). 

Karth  c.xciiv.'ition 

tfnder-drains 

Tuiinellitig  

"Line  tunnels''  in  rock 

" Twelve  I'eet— Stream  tunnels" 

•'Six  teet-i^treara  tiinnel.s" 

Brill, Lje  masonry 

Culvert  masonry 

Dry  masonry  (retaining  walls,  &c.) 

Paving. 


Concrete 

Kill-rap 

Cast-iron  pipes,  3  ft.  diameter  inside,  1  in.  thick,  laid  in  concrete  (the  con- 
crete not  included  in  this  item) 

1,50  ft.  clear 


"Timber  bridge  superstructure. 


126 

100 

60 

40 


7'tniher,  liesl  qualili/,  for  Beam  (hdverla,  S[c. 


.12  ft.  X  16  ft. 

12  ft.  X  12  ft. 

8  ft.  X  16  ft., 

8  ft.  X  v:  ft. 


Other  dimensions  of  timber  (if  required  to  be  used)  at  proportionate  prices. 


Piles  driven. 

Round  timber  for  crib  whiirfing,  Ac,  not  less  than  12  in.  diameter., 

Flatted  timber  in  roud  diversion  culverts,  12  in.  thick , 

Plank 


Wrought  iroa. 

Castir 

Ties 


iron. 


Crossings 

Pull  sett  of  switch  gear  and  signal 

'Track-laying 

Ballasting 

Betting  points  and  crossings 

Public  road  level  crossings,  comprising  timber  cattle-guards,  planking,  small 
timber  culverts  under  approaches,  and  notice  boards,  complete 


L.  ft., 
do  ., 
do  ., 
do  ., 


do  

do  

do  

F.  B.  M. 

Lhs 

do  

Each.... 

do   .... 

do   .... 

Mile 

C .  yard . 
Each  .... 


do 


Price. 


$     cti. 

1.50  00 
170  00 
200  00 
700  00 

0  08 

1  76 
0  75 
0  30 
0  60 


75  00 
3J  00 

12  00 

13  00 
9  00 
6  00 
3  fiO 
8  00 
3  00 

20  00 

7,500  00 
6,250  00 
4,000  00 
2,000  00 
1,200  OO 


0  30 
0  30 
0  26 
0  26 


0  50 

0  30 

0  25 

25  00 

0  12 

0  10 

0  30 

?5  00 

200  00 

300  00 

0  30 

40  00 

250  00 


Actual  iSignatures, 

Occupations  and  Residences 

of  the  Parties  Tendering. 


! 


DUNCAN  MACDONALD, 
A.  CHAKLEBOIS, 

Montreal. 


32 
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MoiiEDiriK  OK  PiuciK!^  rcforrod  to  in  tlio  honilo  annoxcil  nontrac-t,  tlio  Tiiimp  Sum  of 
whii'li  aiiiountH  to  Two  Millions  Koiii-  Hurnlrol  anil  lOiglity-r^i.K  Thnii-atul  Two 
IIiukIiciI   and   Fif'ty-livo    Dollars. 


iSciiK 


Actuiil  Signature. 

Occniiation  ami  Residence 

of  the  Party  Teuderiiia;. 


ANDREW  ONDRRDONK, 

Civil  Eui^ineoc  and  Contractor, 
Yale,  B.C. 


Description  of  Work. 

i'rico. 

('iparin^... 

Per  aero 

do     

do     

do     

L.  ft 

%    cfs. 
3,")  00 

(vlosi'  cutting 

50  00 

OriihliiiH' 

60  00 

Cross  loj;>;int;  10  in.  thicl<  covered  witii  brusli 

1,500  00 
0  06 

Fenciiiiij 

fiolid  lock  excavation 

C.  yard 

do     

do     

L.  ft 

1  0.5 

liOose  rock  excMvutit)!!  (honlders  9  cubic  ft.  atid  over) 

0  50 

Earth  excavation 

0  27 

l':nlei'-draina 

0  20 

Tiiniiellirit; 

"Line  iiinnel.s  '  in  rock 

L.  ft  

do    ...       . 

do    

C.yr     

J    

do    

do    

do    

do    

do    

Fi   ft   .  . 

80  01^ 

"Twelve  tict— Stream  tunnels  " 

"Six  (eel — Streani  tunnels'   

Kridffe  masonry 

io  00 

Culvei't  murionrv   

Pry  maJoify  (retaining  walls,  &c.) 

6  00 

Pavinc; 

8  00 

Concrete 

10  00 

Rij)-raii 

1  50 

r{o<'k  til  ('I'd  emiiankments 

0  75 

<'ast-irofi  \>'\\>fi,  3  It   diameter  itiaide,  1  in.  thick,  laid  in  concrete  (the  con- 
crete 111)1  iiichideil  in  this  item^ 

150  ft.  clear 

\lf>      do      

100      do       

100  deck 

00    do  

Swing 

[40  do  

Kach 

do  

6,000  00 

do  

3,000  00 

Timber  bridge  super.''tructure • 

do    

do  

3,500  00 
6,000  00 

do  

do  

1,000  00 

Timher,  best  qiiaiity,for  Beam  Culverts,  Ac 
VI  ft.  X  10  It 

f 

Cubic  feet ... 
Lin.  ft 

H  ft.  .f  10  It ■ 

0  25 

8  ft.  X  12  It 

Other  dimension.s  of  timber  (if  required  to  be  used)  at  proportionate  jirices. 
Piles  driven,  ordinarv 

0  20 

Piles  (liiveii,   «  jcciiil .    ..          .... 

do 

0  25 

V.  yard 

do     

4  00 

For  crib  wliarfin^',  Ac 

3  50 

L.  ft 

Plank 

F.  H.  M 

Lbs 

\M 

Each 

20  00 

0  19 

("ast  iron 

0  10 

Ties 

0  30 

50  00 

200  00 

Farm  ciossings 

do  

do  

Tons 

Full  set  ot  switch  gear  and  gi^Mal 

S[)ikes 

100  00 

Track-hiviufi a  

Mile  

Tons 

250  00 

Fish  i)l:ite,<  and  bolts 

150  00 

C.yard 

Kacli 

do  

0  30 
100  00 

100  00 

Sett  in  ii;  points  and  crossinsrs 

Public  road  level  crossings,  comprising  timber  cattle-guards 

tiii;)>cr  culverts  under  approaches,  and  notice  boards,  co 

PasseiiLa-r  i^tation,  Port  Moody 

,  plauking,  small 
ra])lete 

5,000  00 

Freight  house,               do          

5.000  00 

1,000  00 
3,500  00 

Combined  oasseuger  and  freight  building 

2,000  00 

83 


'iiirnj)  Sum  of 
ThoiHund  Two 


I'lice. 


$    cts. 

;; 

3,">  00 

no  00 



60  00 

i,rM)  00 

0  06 

I  05 

0  Bt) 

0  27 

1      0  20 

•• 

80  00 



10  66"  ■ 



6  00 

8  00 



10  00 

1  r>o 

0  75 

5,t)06  00 

.... 

.3,000  00 

3,500  00 

6,000  00 

1,000  00 

0  25 


0  20 
0  25 
4  00 
3  50 


20  66" 

0  le 

.. 

0  10 

0  30 

.. 

50  00 

.. 

200  00 

100  00 

250  00 

150  00 

0  30 

• 

100  00 

100  00 

5,000  00 

.5,000  00 

1,000  00 

3,500  00 

2,000  00 

4S(iiEi»i;i,K  OF  Pttic'KM  roforrocl  to  in  tho  lion^o  iiinioxcd  ?ontrnct,  Iho  liiiiii|)  .Sum  nl' 
wliifli  umoiintM  (o  Two  Millions  Eight  llmidroil  atul  Si.\ty-f'oiir  Tliounaiid  Twn 
Iliiiuircd  and  Fnrly-t\V(»  Dollai-ft. 


Dcscrijition  of  Work. 


iDlcitri    -r 

CliiHi^  (Mttini; 

Griil))iing 

Cross  loRffiiig  16  ill.  tliii'k  covcri'd  witli  lininli. 


fencing,', 


ock  oxciivntion 

rock  exi'iiviition  (liouldt-rs  !)  cubic  ft.  and  over)  , 


Solid 
Loose 
Eartli  cxcaviition 

?nd(T-driiiiis 
uniK'lIiiig 

'■  Line  Tunnels   '  in  rock 

"  T\velv(!  I'ciit — Rtrcarn  tunnels".. 

•'Six  I'cet— Stream  tunnels"  

Bridge  niiii^onry 

Culvert  innsonry 

Dry  niaaonry  (retaining  'walls,  &c.) 


Pa 


ving. 


Concrete 

Jlip-rai)  

Cast-iron  pipes,  3  ft.  diameter  inside,  1  in.  thick,  laid  in  concrete  (the  con- 
crete not  included  in  this  item) 


Timber  bridge  auperstriicture. 


Timber,  best  quality,  for  Beam  Culverts,  ^c. 


150  It.  clear.., 

125  do       .. 

100  do       .,, 

CO  do       .. 

•to  do 


12  ft.  X  10  ft 

12  ft.  X  12  ft 

8  ft.  X  16  ft 

8  ft.  X  1'-'  ft 

Other  dimensions  of  timber  (if  required  to  be  used)  at  proporlionate  prices. 

Piles  driven  

Round  timber  for  crib  vvhnriing,  &c.,  not  less  than  12  in.  diameter 

Flatted  timber  in  road  diver.sion  culverts,  Vl  in.  thick 

Plank  


L.  ft. 
do 
do 


'"•r 


ard. 


do 
do 
do 
do 


L.  ft. , 

Kaeli. 
do 
do 
do 
do 


L.  ft. 
do 
do 
do 


Wrought  iron  , 

Cast  iron  

Tie 


M. 


les 


Crossings 

Full  set  of  switch  gear  and  signal 

Tracklaying 

Ballasting 

Setting  point.-f  and  crossings 

Public  road  level  crossings,  comprising  timljer  cattle-guards,  iiliinkiu<; 
limber  culverts  under  approaches,  and  notice  boards,  complete 


small 


do 

do 

do 
F.B 

Lbs 

do  

Each.  .. 

do     .. 

do     .. 

Mile 

C.  yard 
Each.  .. 


do 


Actual  Signatures, 

(iccuiiations  and  Residence; 

of  the  Parties  Tendering. 


{ 


JAMES  MURRAY,  Contractor, 

St.  Cathar 
J.  A.  GOUIN,  Ottawa 


Price. 


$  cts. 

60  00 
100  00 
ICO  00 
800  00 

0  05 

1  60 
0  60 
0  30 
0  50 

lUO  00 

1,280  00 

I,0(K)  OO 

800  00 

10  00 

12  00 

€  00 

6  00 

7  00 

2  ."<(» 

10  00 

7,000  00 
0,000  00 
.5,000  OO 
4,000  00 
3,000  00 


0  30 
0  25 
0  20 
0  20 

0  t)(» 
0  25 
0  30 

14  00 
0  12 
0  12 
0  40 

•J5  00 

(50  00 

350  00 

0  40 

50  00 

40  CO 


St.  Catharines,  Ontario. 
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SciiKnuLE  ov  Pricks  I'ofeiTcd  to  in  tlie  horelo  annexoil  Conlnict,  the  Lump  Sum  of 
wliich  amounts  to  Two  Millions  Xiue  lluticl;:  !  and  Sovoiily  Thousand  Dollars. 


Description  of  Work. 


Clearing Per  acre. 

Close  cutting I      do 

(rriiiitiing !      do 

Cross  logging  16  in.  thick  covered  with  brush '      do 

Fencing L.  feet.... 

Solid  rock  excavation iC.  yards  , 

Loose  rock  excavation  (boulders  9  cubit  ft.  and  over) '      do 

Earth  excuTation do 

Under  drains L.  feet..., 

Tunnelling j 

"  Line  tunnels  "in  rock 'L.  feet. ... 

"Twelve  feet— Stream  tunnels'' '     do    .... 

'•Six  feet" — Stream  tunnels  " :     do    

Bridge  masonry :C.  yards., 

Culvert  masonry '      do 

Dry  masonry  (retaining  walls,  Ac.) do 

Paving <      do 

Concrete i      do 

Rip-rap ('o 

Ca,st-iron  pipes,  8  ft.  diameter  inside,   1  In.  thick,  laid  in  concrete  (the  con-l 

Crete  not  included  in  this  item) L.  tect. ... 

I  130  ft.  clear iEach....!. 

I  12,")      do      '    do     

Timber  bridge  superstructure .{  lOO      do      do     

(    60      do       do     

[   40       do       '    do     


Timber,  best  qualiti/,  for  /ieam  Cu/rerts,  .Je. 
12  ft.  X  IC  ft 11-.  feet. 


do 
do 
do 


12  ft.  X  12  ft I 

8  ft.  X  16  ft 

8  ft.  X  12  ft 

Otliei'  dimensions  of  timber  (if  required  to  be  used)  at  proportionate  prices,     j 

Piles  driven '    do     . 

Round  timber  for  crib  wliarting,  kc,  not  less  than  12  in.  diameter i    do     . 

Flatted  timber  in  road  diveu,iun  culverts,  12  in.  thick ]    do 

Plank If.B.M. 

Wrought  iron     ,  jLhs. 

(/ast  iron 

Ties 

Crossings 

Full  set  of  switch  gear  and  sij^ 

Tracklaying 

Ballasting 

Settinsi'  points  and  crossings 

Public  road  level  crossings,  comprising  timber  cattle-guards,  plankinij 
timber  culverts  under  approaches,  an  '  notice  lioards.  complete  ... 


jnal. 


do 
Each.... 

do    .... 

do    .... 

Mile 

C.  yard 
Each 


small 


do 


Price. 


$  eta. 

7")  00 

•    50  0(J 

150  00 

100  00 

0  3(» 

1  60 
0  75 
0  33 
0  20 


105  00 


15  00 
6  00 
4  00 
3  00 
6  00 
2  25 

40  00 
7,000  00 
5,000  00 
3,800  00 
1,800  00 
600  00 


0 

40 

0 

35 

0 

25 

0 

18 

0 

36 

0 

18 

0 

15 

16  00 

0 

12 

0 

12 

0 

32 

65  00 

65  00 

250 

00 

0 

30 

15  00 

50  00 


Actual  Signatures,  \ 

Uccujiations  ana   Residences  < 

of  tlie  Parties  Tendering.      / 


HUGH  RYAN, 
P.  PUKCELL. 
JOHN  RYAN. 


Contractor,  Perth. 


mj)  Sum  of 


$   cts 

75  00 

■  50  00 

150  00 

100  00 

0  3(» 

1  60 

0  75 

0  33 

0  20 

105  00 

15  00 

6  00 

4  00 

3  00 

6  00 

2  25 

40  00 

7,000  00 

5,000  00 

3,800  00 

1,800  00 

600  00 

0 

40 

0 

35 

0 

25 

0 

18 

0 

35 

0 

18 

0 

16 

16 

00 

0 

12J 

0 

12) 

0 

32 

65 

00 

65 

00 

250 

00 

0 

30 

15  00 

50  00 

Perth. 


SciiEDiTLK  ov  PkiTES  rofenod  loin  llio  lioirlo  annexed  Conlijut,  tlie  Lump  Sum  ot 
which  amounts  to  Two  Millions  Nine  Hundred  and  Ni.ioly-nine  Thousand  Sovea 
Uundfed  and  Thirty-five  Dollars. 


Deici'iiPtiou  of  Work. 


Cl(!aritig Il'enicre 

Close  catling |       (]„ 

Gruhbiiig ;      jo      ;"" 

Cross  lo(,'Kiug  i<.>  in.  thick  covered  with  brush '      tio 

Fencing |L.  ft '.'.'... 

Solid  rod:  excaMition Mj.  ymil 

Loose  rock  excavation  (boulders  9  cubic  I't.  mid  over) I      do 

Earth  excavation clo     

Under  dniin.-! |L.  (t  

Tunnelling  !  

'•  Line  tunncds' '  in  rock \  i 

"  Twelve  feet— Stream  tunnels  '  [  I..  t\.. . 

"Six  feet — Strenm  tunnels  " 


C 


I 


vara 

do     , 

do  , 
do  , 
do 


Bridge  nlil^!onrv 

Culvert  masonry .. 

Dry  masonry  (retaining  walls,  ic.)  

Paving 

('oucrctc  

Rip-rap 

Cast  iron  pipes.  3  ft.  diameter  inside,   I  in.  thick,  laid  in  concrete  (die  <^m- 

crete  not  included  in  thisitem) I.,  ft.. 

2  (two)  swing  bridges (  150  ft.  clear...il';acli . 

3  (three)  Howe  truss  bridges |  12.'>      do      ...'   do    . 

11  (eleven)  timber  b.idge  siiperstructTU'e ^  liio      do      ...'   do    . 

I    nu      do      ...     do    . 
20  (twenly-si'v)  bridge  1 (.   40      do      ...     do    . 


Timber,  best  quality,  for  lieam  Culverts, 


40o,n()i)  cubic  feet  pine  timber 

91  tons  fish-plate  bolts 

273  tons  spikes 

105,000  cubic  yards  rock-faced  embankments,  &c 

Other  dimensions  of  timber  (if  required  to  be  used)  at  proportionate  prices. 

Piles  driven 

■JJO.ODO  lineal  feet  special  driven 

Round  timber  for  cribwharfing,  &c..  not  less  than  12  in.  diameter 

Flatted  timbe:  in  road  diversion  culverts,  12  in.  thick 

45,040  crib  work  on  pie:?  vuul  abutD:ents  

Plank 


.  r.  ft 

jPer  lb... 

■  I  do  

.  ('.  yard. 


L.  ft. 
do  . 
do  . 


Wrought  iron. 

(jast  iron 

Ties 


Crossings 

Full  set  of  switch  gear  wid  signal  

Track  laying 

Ballasting 

Set*ing  poi'ita  and  crossings ; 

Pobil"  roid  level  crossings,  comprising  timber  cattle-guards,  planking,  smal! 

tirobc'  culverts  under  approaches,  and,  notice-boards,  complete 

1  (one)  pa.  senger  depot  at  Port  Moody. 


1  (one)  "fre>feht  do  do 

1  (one)      do  do      Pet  River 

V  (seven)  combined  passenger  and  freight  dejiois 
t)  (live)  water  tanks  and  services 


(.'.  v«rd. 
V.  ji.  M. 

Lbs 

do  

Each.... 

do    .... 

do    .... 

.Mile 

C.  vard. 
Each.... 


do 


Each 


Actual  Signatures,  \ 

Occupations  and   Ilesidenees  -' 

of  the  Parties  Tendering,      i 


Price. 


$        ets. 

4(1  00 

100  00 

145  00 

1,000  00 

0  05 

1  45 
I)  50 
0  21> 
0  40 


00  I  Id 


10 

()i» 

u 

oo 

r> 

00 

7 

00 

1 

8'> 

lO.OUO 

on 

5.000 

OO 

3,009 

IIO 

1,000  on 


0  35 

o  09 

0  09 

1  90 


0  30 
0  30 
0  25 
3  50 

■J  5  on 
0  09 
0  09 
0  25 

70  00 

450  00 

200  00 

0  25 

30  00 

140  00 
8,000  OO 
4,000  00 
3,000  00 
3.000  OO 
2,000  00 


Di:NiS  O'BRIHN,  (Contractor,  Montreal. 
.lOlIX  P.  VVJIKLKN,  Contractor,  Montival. 
M.  !J.  MULLIN,  .Mcithant,  Monlroal. 
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ScHEDur-E  01^  Prices  referred  to  in  the  heieto  annexed  Contract,  the  Lump  Sum  of 
which  amounts  to  Three  Millions  and  Sixty-two  Thousand  Dollars. 


Description  of  Work. 


Clearing 

Close  cutting 

Grubbing 

Cross  logging  16  in.  thick  covered  with  brush. 
Fencing 


Solid  rock  excavation 

Loose  rock  exciivution  (boulders  9  cubic  ft.  and  over). 

Earth  excavation 

TJnder-drains .. 

Tunnelling 

"Line  tuniu'ls''  in  rock 

"Twelve  feet — Streiim  tunnels'' 

"Six  feet — Stream  tunnels" 

Bridge  masonrj' 

Culvert  masonry 

Dry  masoniy  (retaining  walls,  &c) , 

Paving. 


(loncrete 

Jlip-rap 

Cast-iron  pipes,  M  ft.  diameter  inside,  1  in.  thick,  laid  in  concrete  (the  con- 

eiet2  not  included  in  this  item) 

I  150  ft.  clear 

I  125      do      

Timber  bridge  suiierstrucfure ]  100      do      

00      do      

40      do      


Timber,  Left  quality,  for  Beam  Culverts,  cJ'C. 


12  ft.  X  Ifift 

12  ft.  X  12  ft 

8  ft.  X  16  ft 

8  tt.  X  12  ft 

Otiier  dimensions  of  timber  (if  re(iuired  to  be  used)  at  proportionate  prices. 

Piles  diiveii 

Round  tinilKT  for  crib  wliarfing,  kv..  noi  less  than  12  in.  diameter 

P'lattod  timber  in  road  diversion  culveru,  12  in.  thick 

Plank 


Per  acre. 

do      . 

do      . 

do 
L.  feet..., 
C.  feet..., 

do     .. 

do    .., 
L.  feet..., 


L.  feet  . 

do    . 

do    . 
C.  yard. 

do 

do 

do 

do 

do 


L.  feet. 
Each . . 

do     . 

do     . 

do    , 

do    . 


L.  feet, 
do  . 
do  . 
do    . 


Wroujiht  iron 

Cast  iron 

Ties 


Crossings 

Full  set  of  switch  gear  and  signal 

Track-laying 

Ballasting 

Setting  points  and  crossings 

Public  road  level  crossings,  comprising  timlier  cattle-guards,  planking,  small 
timber  culverts  under  approaches,  and  notice-boards,  complete.... 


do     ... 

do    ... 

do  ... 
F.  H.  M. 

Lbs 

do  

Each.... 

do    ... 

do    ... 

Mile 

('.  yard. 
Each... 


do 


Price. 


$  cts. 
30  00 
SO  00 
80  00 

1,500  00 

0  05 

1  65 
0  80 
0  29 
0  50 


100  00 
65  00 

36  00 


■•  00 

7  00 

2  00 

37  00 

5,400  00 

4,200  00 

3,200  00 

1,400  00 

800  00 


0  55 
0  40 
0  37 
0  30 

0  40 
0  30 
0  25 

25  00 
0  12 
0  10 
0  23 

30  00 

35  00 

2^5  00 

0  38 

20  00 

125  OC 


Actual  Sigimtiire.  ( 

Occuuatioii   iiiid   Itesidi'iice  -> 

of  tlie  Party  T<'nderi,l^^       / 


JAMES  GOODWIN,  Contractor, 

Ottawa,  Ontario, 


Lurap  Sum  of 
>llar,s. 


$      cts. 

30  00 

60  00 

80  00 

1,500  00 

0  05 

1  65 
0  80 
0  29 
0  50 


100  00 
65  00 
35  00 


•1  00 

7  00 

2  00 

37  00 

5,400  00 

4,200  00 

3,200  CO 

1,400  00 

800  00 

0  55 

0  40 

0  37 

0  30 

0  40 

0  30 

0  25 

25  00 

0  12 

0  10 

0  23 

30  00 

35  00 

2^&  00 

0  38 

20  00 

125  OC 
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Schedule  of  Prices  i-cferred  to  in  the  hereto  unnoxed  Contract,  the  Lump  Sam  of 
which  amount,  to  Three  Millions  One  Hundred  and  Sixty-nine  Thousand  Eight 


Hundred  and  Eighty  Dollars. 


Description  of  Work. 


Clearmg 

Close  cutting   ...........! 

Grubbing 

Cross  logging  16  in.  thick  covered  wit'librusli'. 
Fencing 


Solid  rock  excavation .'". 

Loose  rock  excavation  (boulders  9  cubic  ft.  arid  over). 

Earth  excavation 

tJnder-drains .'.'..'...'.'.'.',.* 

Tunnelling '..'..'.".'..'.'..."..' 

"  Line  tunnels"  in  rock !!!...!!!!!!! 

"  Twelve  feet— Stream  tunnels  " 

"  Six  feet— Stream  tunnels  ' 

Bridge  masonry [\ 

Culvert  masonry [[][[ 

Dry  masonry  (retaining  walla,  &c.) 

Paving..,. 


Concrete ."".'.. 

Rip-rap ......!..!"...........!!!...."........!!! 

Cast-iron  pipes,  3  ft.  diameter  inside,  1  in.  thick,  iaid  in'concrete"(t'he  con 

Crete  not  included  in  this  item) 

150  .^t.  clear 


Per  aero., 
do  ., 
do  .. 
do     .. 

L.  ft 

C.  yard... 
do  ., 
do      ., 

L.  ft 


L.  ft 

do  .... 
do  .... 
C.  yard, 
do  . 
do  . 
do  . 
do  . 
do    . 


^       Timber  bridge  superstructure  , 


125  do 

100  do 

60  do 

40  do 


Timber,  hfst  quality,  for  Beam  Culverts,  <]•<;. 


12  ft,  X  10  ft 

i2ft.  X  12  ft 

<3ttxl6ft 

'6\i.  X  12  ft ■ ""!."."!."!.'.".".".'.' 

Oth.  !•  dimensions  of  timber  (if  required  to  be  used)  at  proportionate  prices. 
Pi  0  :  driven 


t'l^n-.d  titnher  for  crib  wharfing,  Ac  ,  not  less  than  12  in   diameter 


.*  t'd  timber  in  road 
t''  nk 


liversion  culverts,  12  in.  thick. 


V,  'uip-l-i 
Car  i:  on 
Ties 


ron. 


.per  M, 


Crossings 

Full  set  (if  switch  gear  and  signal 
Track-laying 


iiyi   „  - 

Hallnsling 

Setting  points  and  crossings 

I'ublic  road  level  crosaings,  comprising  timber  cattle-guards,  planking,  small 
timber  culverts  under  approaches,  and  notice  boards,  complete 


L.  ft., 
f^ach 

do  . 

do  . 

do  . 

do  . 


L.  ft. 


M. 


L.  ft, 

do 

do 
F,  H. 

Lbs 

Lbs 

Each .  . 

do  ... 

do  ... 
Mile..., 
C.  yard 
Each  .,, 


do 


Price. 


f    cts. 

35  00 

55  00 

110  00 

1,H00  00 

0  06 

1  40 
]  40 
0  32 
0  40 


95  00 
45  00 
20  00 
12  00 
12  00 


00 
00 
00 
75 


50  00 
9,01  0  00 
5,625  00 
4,500  00 
2,.'>00  00 
1,000  00 


0  30 


0  37} 
0  30 
0  30 

40  00 
0  10 
0  10 
0  25 

30  00 

75  00 

400  00 

0  35 

50  00 

75  00 


Ontario, 


Actual  Signatures', 

Occupitiona  and   Residences, 

of  the  Parties  Tendering. 


WILLIAM  DAVIS, 
W.  H.  DAVIS, 
M.  P.  DAVIS, 
J.  T.  DAVIS, 

Contractors,  Ottawa. 


HS 


Schedule  of  Prices  jvferrcd  to  in  the  liorcto  uniiexod  Contract,  tlio  Lnmp  Sura  of 
which  amounts  to  Ttiioe  Millions  One  Hundred  and  Ninety  Thousand  Dollars. 


Description  of  Work. 


Clearing 

Close  cutting 

Grubbing 

Cross  logging  16  in.  thick  covered  witb  brush 

Fencing 

Solid  rock  excavation 

Loose  rock  excavation  (boulders  9  cubic  ft.  and  ov'  .;. 

Earth  excavation 

Under  drains 

Tunnelling 

"Line  tunnels  ''  in  rock 

"Twelve  feet — Stream  tunnela  

"Six  feet — Stream  tunnels  " 

Bridge  masonry 

Culvert  nuisonry .'. 

Drv  masonry  (retaining  walls,  &c.) 

Paving 

Concrete  


Per  acre, 
do  . 
do  . 
do      . 

L.ft 

C.  yard- 
do      .. 
do      .. 
L.  ft 


Rip-rap 

Cast  iron  pipes.  .(  ft.  diameter  inside,   I  in.  thick,  laid  in  concrete  (the  con- 
crete not  included  in  this  item) 

f  150  ft.  clear 

I  125      do      

Timber  Bridge  Superstructure .j  100      do      

GO      do      

40      do      


Timher,  best  qualitij,  for  Beam  Culverts,  ^c. 


12  ft.  X  16  ft 

12  ft.  X  12  ft 

8  ft.  X  16  ft 

8  ft.  X  12  tt 

Other  dimensions  of  timber  (if  required  to  be  used)  at  proportionate  prices. 

Piles  driven 

Round  timber  for  crib  wharfing,  &c.,  not  less  than  12  in.  diameter 

Flatted  timljer  in  road  diversion  culverts,  12  in.  thick 

Plank 


L.  ft 

do  

do  

C.  yard, 
do  . 
do  . 
do  . 
do  . 
do      . 


L.  ft.. 
Each. 

do   . 

do   . 

do    . 

do   . 


Wrought  iron 

Cast  iron 

Ties 

Crossings 

Full  set  of  switch  gear  and  signal 

Track  laying 

Ballasting 

Setting  ])oints  and  crossings 

Public  road  level  crossings,  comprising  timber  cattle-gtiards,  planking,  small 
timber  culverts  under  approaches,  and  notice-boards  complete 


Price. 


$    cts. 
125  00 
60  00 
220  00 
6t:0  00 


0  03i 

1  48 
0  70 
0  28 
0  30 


98  00 

45  00 

18  00 

10  75 

8  75 

6  50 

2  50 

6  00 

1  80 

30  00 
5,100  00 
3,900  00 
3,000  00 
1,550  00 
875  00 


L.ft 

do  

do  

do  

0  50 
0  39 
0  32 
0  27 

do  

do  

do  

F.  B.  M 

Lbs 

0  33 
0  16 
0  22 
22  00 
<i  08 

do  

U  06 

Each 

0  22^ 
24  00 

do    

do    

46  00 

Mile 

245  00 

C.  yard 

Each 

0  30 
6  50 

do   

120  90 

Actual   Signature, 

Occupation  and   Residence 

of  the  Party  Tendering. 


The  Railway  Improvoraont  Co.  of  North  America, 
By  JAS.  O.  BLOSS,  President, 

123  Pearl  Street,  Now  York. 


39 


p  Sum  of 

oUars. 


Price. 


$ 

Ct9. 

125 

00 

60 

00 

220 

00 

600 

00 

0 

03i 

1 

48 

0 

70 

0 

28 

0 

30 

98 

00 

45 

00 

18 

00 

10 

75 

8 

75 

6 

50 

2 

50 

6 

00 

1 

80 

30 

00 

5,100  00 

3,900  00 

3,000 

00 

1,550  00 

875  00 

0  50 

0  39 

0  3-i 

0  27 

0  33 

0  16 

0  22 

22  00 

"1  08 

0  06 

0  22i 

24  00 

46  00 

245  00 

0  30 

6  50 

120  90 


lenca, 
w  York. 


Schedule  op  Phices  i-oierrod  to  in  the  horcto  annexed  Conti-act,  the  Bulk  Sum  of 
which  amountH  to  Thi-eo  Millions  One  Hundred  and  Nincty-tlvc  Thousand  Seven 
Hundred  and  Five  Dollars. 


Description  of  Work. 


Clearing Per  acre.. 

Close  cutting I      Jo      .. 

Grubbing "jo 

Cross  logging  16  in.  thick  covered  with  brush !      do 

Fencing |L.  ft 

Solid  rock  excavation jC.  yard... 

Loose  rock  excavation  (boulders  9  cubic  ft.  and  over) do    ... 

Earth  excavation i      do    ... 

Under-drains 'L.  tt 


Tunnelling if-:; 

"  Line  tunnels"  in  rock L.  ft 

"  Twelve  feet— Stream  tunnels  " j  do 


"  Six  feet— Stream  tunnels  "  . 

Bridge  masonry 

Culvert  masonry 

Dry  masonry  (retaining  v.alls,  &c.) 

Paving 

Concrete 

Rip-rap •••■■•• 

Cast-iron  pipes,  3  ft.  diameter  inside,  1  m.  thick, 
Crete  not  to  be  included  in  this  item) 


laid  in  concrete  (the  con- 


Timber  bridge  superstructure . 


f  150  ft.  clear. 
j  125      do      . 
.j  100      do 
I    60      do 
[   40      do       . 


Timber,  best  quality,  for  Beam  Culverts,  S;c. 


do  

C.  yard, 
do 
do 
do 
do 
do 


L.  ft. . 
Each . 

do  . 

do  . 

do  . 

do  . 


12  ft.  X  16  ft 

12  ft.  X  12  ft 

8  ft.  X  16  ft ' 

8  ft.  X  12  ft ; : 

Other  dimensions  of  timber  (if  requn'ed  to  be  used)  at  proportionate  prices. 

Piles  driven • •••. :: ; 

Round  timber  for  crib  whariing,  &c.,  not  less  tliiiu  12  in.  diameter 

Platted  timber  in  road  diversion  culverts,  12  in.  thick ■■ 

Plank....' l"""*^ 

Wrought  iron 

Cast  iron 


L.  ft. 
do  . 
do  . 
do  . 


M. 


Ties. 


Crossings 

Full  set  of  switch  gear  and  signal 

Tracklayiug 

Ballasting 

Setting  points  and  crossings • • ;""i;-'.V™"i,moii 

Public  road  level  crossings,  comprising  timber  cattle-guards,  planking,  small 
timber  culverts  uuder  approaches,  and  notice-boards,  complete 


do 

do 

do 
F.  H 
Lbs 

do  

Each.... 

do    .... 

do  .... 
Mile.... 
iC.  yard 


do 


Actual  Signature, 

Occupation  and  Residi 

of  the  Party  Tenderin 


ure,  I 

usidence  J 
iering.     1 


II.  J.  BEBMRR, 

Windsor 


Price. 


$    eta. 

30  00 

50  00 

80  00 

.-,00  00 

0  ot; 

2  00 
0  80 
0  30 
0  40 


100  00 

40  00 

20  00 

14  00 

8  0<i 

6  OO 

4  00 

10  00 

3  00 

30  00 

5,500  00 
4,000  00 

;!,ooo  00 

2,000  00 
1,200  00 


0  40 
0  30 
0  28 
0  35 

0  25 
0  20 
0  2-> 
20  00 
0  10 
0  08 
0  25 

.50  on 

l.")0  n(» 

250  00 

0  30 

40  00 

200  00 


Hotel, 
Montreal 


40 


1,1 

L  1 


Schedule  or  Prices  reforred  to  in  the  hereto  annexed  Contract,  the  Lunnp  Sum  of 
which  amounts  i)  Three  Millions  Three  Hundred  and  Forty-nine  Thousand 
Dollars. 


Clearing,, 

Close  cutting 

Grubbing , 

Cross  logging  10  in.  thick  covered  with  brush. 
Fencing 


Solid  rock  excavation 

Loose  rock  excavation  (boulders  9  cubic  ft.  and  over). 

Earth  excavation 

Under-drains 

Tunnelling  

"Line  Tunnels''  in  rock 

"  Twelve  feet— Stream  tunnels '' 

"Six  feet — Stream  tunnels"' 

Bridge  masonry,  with  mortar,  and  in  retaining  walls.. 

Culvert  masonry 

Dry  masonry  (retaining  walls,  itc.) 

Paving ". 


do 

L.  ft 

C.  yard. 

(fo 

do      . 
L.  ft 


L.  ft. 


(Concrete  

Rip-rap,  hand  laid 

Rock  facing  to  embankment  piers 

Cast  iron  pipes,  ,T  ft.  diameter  inside,  1  in.  thick,  laid  in  concrete  (the  con- 
crete not  included  in  this  item) 


Timber,  best  quality,  Jor  Beam  Culverts,  cjr. 


Crib-work  in  piers  and  embankments 

do        wharfing  with  rough  logs 

26  Perry  improvement  bridges 40  ft.  clear... 

11  Howe  truss  bridges 100      do 

2  deck  sparr        do    100      do 

3  Howe  truss       do    125      do 

2  8wing  do    150      do      ... 

Other  dimensions  of  timber  (ii' required  to  be  usjd)  at  proportionate  prices. 

Fratie  timber,  400,000  ft.,  briders 

Plank 


C.yard. 

do      . 

do  . 

do  . 

do  . 

do  . 


Piles  driven,  ordinary  trestle  work 

Round  timber  for  crib  wharfing,  &c.,  not  less  than  12  in.  diameter,  special 

drawing 

Flatted  timber  in  road  diversion  culverts,  12  in.  thick !'.......!.!!.'.'. 

Wrought  iron '" 

Cast  iron 

Ties 


C.ft 

F.  B.  M. 
L.  ft 


Tiacklaying 

91  tons  fish-plate  bolts !....!.'................."!...'..! 

91  do  spikes ...... ..,!....."["..'.......!!."]." 

Setting  points  and  crossings ....'....!!!!.!.'........ ....'. 

Full  set  of  switch  gear  and  signal ..'...'.'....".'.".'.'..*..!!!.!'.!!!!.! 

Ballasting '.'.'.'.'.!.".'....!'.!!!!!!!."!!!."!!... 

Public  road  level  crossings,  comprising  timber  cattle-guards',  piaiiking,'Fm'vii 

tmiber  culverts  under  approaches,  and  notice-l)oards,  complete 

Crossings 

Passenger  station.  Port  Moody ..............!..........!!!!!.  ii!!!! 

Freight  house  do        '.'."..'.'.!'.!'.'.'.*.'."'..'"'.'.. 

do  Pelt  River .■.................!.....!!.....!..!,......! 

Combined  passenger  and  freight  buildings....  .... ...'...'...."....."!!!"......!!!..."'. 

Water  tank  services 


do 
do 
Each , 
do  . 
do  , 
do  , 
do    , 


do 


Lbs 

do  

Each .... 

Mile 

Ton 

do  

Each .... 

do  .... 
C.yard. 


Each, 
do    , 


Each, 
do   , 


$    cts. 
90  00 
90  00 

150  00 
1,200  00 

0  05 

1  60 
0  80' 

0  30 

1  00 


110  00 

12  00 

5  50 

4  00 

6  00 
2  50 
2  00 


3  00 
2  50 

1,200  00 
3,500  00 
3,500  00 
4,000  00 
6,500  00 

0  35 

25  00 

C  40 

0  50 


0  12 

0  10 

0  25 

200  00 

200  00 

200  00 

40  00 

250  00 

0  30 

150  00 
0  30 
8,000  00 
3,500  00 
3,000  00 
3,000  00 
3,500  00 


ri 


Actual  Signatures  ^fl'  CHARLTON,  Contractor,  Quebec. 

Occupations  and  Residences  J  ^^-  ^'  O'^RU^N^,  Contractor,  San  Francisco,  California^ 
of  Parties  Tendering.        |  JAMES  FAIHNS,  Banker,  New  York  City. 

I.N.  J.  PUEPOllB,  Chichester. 


♦'■'i. 
!j|l| 


p  Hum  of 
rhousand 


Price. 


$  cts. 

90  00 

90  00 

150  00 

1,200  00 

0  05 

1  60 

0  80- 

0  30 

1  00 

110  00 

12  00 

5  50 

4  00 

6  00 

2  50 

2  00 

3  00 

2  50 

1,200  00   r 

3,500  00 

3,500  00 

4,000  00 

6,500  00 

0  35 

25  00 

C  40 

0  50 

0  12 

0  10 

200  00 

200  00 

200  00 

40  00 

259  00 

0  30 

150  00 

0  30 

8,000  00 

3,500  00 

3,000  00 

3,000  00 

3,500  00 

ilifornia^ 
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SoHEDOLE  OF  PRICES  referred  to  in  the  hereto  annexed  Contract,  the  Lmnp  Sum  of 
which  amounts  to  Throe  Millions  Throe  Hundrod  and  Eighty-nino  Thou!?and 
Dollars, 


Descriptioa  of  Work. 


thick  coTcred  with  brush. 


Clearing 

Close  cutting 

Grubbing 

Cross  logging  16  in. 

Fencing 

Solid  rock  excavation 

Loose  rock  excavation  (boulders  0  cubic  ft.  and  over). 

Earth  excavation 

Uiider-drains 

Tunnelling 

"  Line  tunnels  "  in  rock 

"  Twelve  feet — Stream  tunnels" 

"  Six  feet — Stream  tunnels  '' 

Brid;^e  masonry 

Culvert  masonry 

Dry  masonry  (retaining  walls,  &c.) 

Paving 


Per  acre. 

do     .. 

do      . 

do     . 

L.  ft 

C.  yard.. 

do    .. 

do  .. 
L.  ft 


Concrete 

Rip-rap 

Cast-iron  pipes,  3  ft.  diameter  inside,  1  in.  thick,  laid  in  concrete  (the  con- 
crete not  included  in  this  item) 

'150  ft.  clear 


Timber  bridge  superstructure. 


125 

100 

60 

40 


do 
do 
do 
do 


Timber,  bett  quality,  for  Beam  Culverts,  4'c- 


L.  ft 

do  

do  

C.  yard, 
do  . 
do  . 
do  . 
do  . 
do    . 


L.  ft.. 

Each . 
do  , 
do  , 
do  , 
do 


12  ft.  X  16  ft perM.  Ft.  B.  M. 

12  ft.  X  12  ft 

8  ft.  X  16  ft 

8  ft.  X  12  ft 

Other  dimensions  of  timber  (if  required  to  be  used)  at  proportionate  prices. 

Piles  driven 

Round  timber  for  crib  wharfiug,  &c.,  not  less  than  12  in.  diameter 

Flatted  timber  in  road  diversion  culverts,  12  in.  thick 

Plank 

Wrought  iron 

Cast  iron ^ 

Ties 

Crossings 

Full  set  of  switch  gear  and  signal 

Tracklaying 

Ballasting 

Setting  points  and  crossings • 

Public  road  level  crossings,  comprising  timber  cattle-guards,  planking,  small 
timber  culverts  under  approaches,  and  notice-boards,  complete 


L.  ft. 
do  . 
do  . 
do  . 


M. 


do  . 

do  . 

do  . 
F.  B. 
Lbs 

do  

Each.... 

do    .... 

do    ..., 

Mile 

V,.  yard 
Each  ... 


do 


Actual  Signatures, 

Occupations  and  Residences 

of  the  Parties  Tendering. 


t 


Price. 


$    cts. 
50  00 

;;o  00 

50  00 
500  00 

0  06 

1  00 
0  80 
0  35 
0  40 

" 120 "6d 

50  00 

20  00 

12  00 

0  00 

5  00 

5  00 

5  00 

3  00 


10 

00 

4.000  00 

3,500 

00 

3,000 

00 

1.500 

00 

1 ,000 

00 

0 

30 

0 

30 

0 

30 

0 

30 

0  30 
0  20 
0  25 

30  00 
0  06 
0  05 
0  25 

50  00 

70  00 

250  110 

i<  40 

15  00 

50  OO 


WM.  EDE,  San  Francisco,  Cal. 

J.  Mcmullen,     do 

Con  ti  actor.<5. 
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SciiEDi  r,K  (IK  PiucES  rcfcvicd  to  in  the  horoto  annexed  Contract,  tho  Lump  .Sum  of 
wliicli  amounts  to  I'liroo  iMillion.s  Three   Hundred  and  Eighty-nine  Thousand 
Dollai-H. 


Sciii 


Descriiition  of  Work. 

Price. 

Clearing 

Per  acre 

do      

do      

do      

L.  ft 

C.  yard 

do      ".Z. 
L.  It 

$     cts. 
80  00 

Close  cuttiii{r 

160  00 

(jr\il)l]iiif( 

400  00 

Cros.'i  lofo'Iiij;  16  in.  thick  covered  witli  brush 

800  00 

reiu'in'T 

0  06 

ISolid  I'ocis  eKciivation 

2  00 

l/Oo?i('  lock  excavation  (boulders  9  oubic  feet  and  over) 

1  00 

Eiirtli  excavatiou 

0  32 

t'nder-d  rains 

0  50 

Tuntu'Uiiii'' 

' '  iiiiie  lunuel.s  "  in  rock 

L.  ft 

105  00 

' '  Twelve  feet— Stream  tunnels  " 

do     

105  00 

•'  Six  teet — Strciini  tunnels"    

do     

105  00 

IJrid^e  masonry 

C.  yard 

ao    

do      

do      

do      

do      

L.  ft 

14  00 

(■  111  vert  masonr}' 

10  00 

Dry  masonry  (retaining  walls,  &c.) 

9  00 

I'avin;;' 

15  00 

Concrete 

8  00 

Rip-rap , 

2  50 

Cast-inin  pipes,  3  ft.  diameter  inside,   1  in.  thick,  laid  in  concrete 

(the  con- 

Timber  bridtre  sunerstructure 

'  150  ft. 
125 
100 

60 

40 

•c. 

clear 

do      

do      

do      

do      

Each 

do      

do     

6,'25()"eb 

4,000  00 

do     

2.500  00 

do     

1,000  00 

Timber,  lest  quality,  for  Beam  Culverts,  ^ 

L.  ft 

0  40 

12  ft.    X   12  ft 

do     

0  40 

do     

0  40 

H  ft.   X   12  ft .           

do     

0  36 

Other  diiLiensions  of  timber  (if  required  to  be  used)  at  propo 
Piles  driven 

rtionate  prices. 

do     

0  30 

Flatted  timlier  in  road  diversion  culverts,  12  in    thick 

imeter . 

do    

0  15 

do    

0  20 

F.  B.  M 

Lbs 

25  00 

A\'roui;ht  iron 

0  12 

<'ast  iron 

do   

0  10 

Ties 

Each 

0  30 

do     

50  00 

Full  set  of  .-jwiteh  pear  and  signal      ...           .            ..      ,         

do    

100  00 

Mile 

0.  yard 

Each 

300  00 

Hallastiiip ,                

0  32 

100  00 

J'ulilic  load  level  cioasings,  comprising  timber  cattle-guard 
limber  culverts  under  approaches,  and  notice-boards,  c 

s,  plan 
omplett 

king,  smal 

do     

3C3  00 

Actual  Signatures, 

Occupations  and  Residences 

of  the  Parties  Tendering. 


ALEX.  MANNING,  Toronto, 
A.  MACDONALD,  Toronto, 

Contractoi'S. 


m 


I  Sum  of 
lou8aii(l 


iPrice. 


$  cts. 

80  00 

160  00 

400  00 

800  00 

0  06 

a  00 

1  00 

0  33 

0  50 

105  00 

105  00 

105  00 

14  00 

10  00 

9  00 

15  00 

8  00 

2  50 



0  40 

0  40 

0  40 

0  36 

0  30 

0  15 

0  20 

25  00 

0  12 

0  10 

0  30 

50  00 

100  00 

300  00 

0  32 

100  00 

43 


I 


j^ 


SeuEDUi.K  (».'  PuicES  rofoiTcd  to  in  tlie  lioroto  utinoxtMl  Contiact,  ilio  Lump  Sum  of 
which  amoiinb  to  Tlirco  MillioDs  Four  lluiidi-cd  und  Eiglity-oight  Thouisuiid 
Thioo  Iluiidiod  and  Ninety-four  Dollars. 


Description   of  Work. 


Clearing 

(Moso  cutting 

Gnibbinp 

Cross  logging  IG  in.  tliick  covored  with  Ijrusli. 
Fencing 


Solid  rock  excavution 

Loose  rock  excavation  (boulders  9  cubic  ft.  and  over) 

Earth  excavation 

Under-drains 

Tunnelling 

"  Line  Tunnels  "  in  rock 

"Twelve  feet— Stream  tunnels" 

"Six  feet— Stream   tunnels'' 

Bridge  masonry 

Culvert  masonry 

Dry  masonry  (retaining  walls,  &c) 

Paving 


Per  acre, 
do  . 
do  . 
do      . 

L.  ft 

C.yard.. 
do 

do      .. 
L.  ft 


Concrete 

Rip-rap 

Cast  iron  pipes,  3  ft.  dinineter  inside,  1  in.  thick,  laid  in  concrete  (the  con- 
crete not  included  in  this  item 

1,50  ft.  clear 

125      do      

100      do       

60      do       

40      do      


Timber  bridge  superstructure 


Th'ler,  best  quality^  for  Beam  Culverts,  J[c. 


12  ft.  X  16  ft 

12  ft.  X  12  ft 

8  ft.  X  16  ft 

8  ft.  X  12  ft 

Other  dimensions  of  timber  (  if  recjuired  to  be  used)  at  proportionate  prices. 

Piles  driven 

Round  timber  for  crib  wharfing,  &c.,  not  less  than  12  in.  diameter 

Flatted  timber  in  road  di\ersion  culverts,  12  in.  thick 

Plank. 


Wrought  iron. 

Cast  iron 

Ties 


Crossings 

Full  set  of  switch  gear  and  signal 

Tracklaying 

Ballasting 

Setting  points  and  crossings ■ 

Public  road  level  crossings,  comprising  timber  cattle-guards,  planking,  small 
timber  culverts  under  approaches,  and  notice-bo:trds  complete 


L.  ft  .... 

do  

do  

C.  rard. 
ilo 

do  . 
do  . 
do  . 
do      . 


L.  ft.. 

Each . 
do  , 
do  . 
do  , 
do    , 


L.  ft. 
do  ., 
do  . 
do  . 


M. 


do 

do 

do 
F.  IJ 

Lbs 

do  

Each... 

do    ... 

do    .  . 

Mile 

C.yard 
Each  ... 


do 


Actual   Signature,  ( 

Occupation  and    Residence  \ 

of  the  Party  Tendering.       / 


Price. 


100  (10 

48  00 

200  00 

800  00 

0  07 

1  60 
0  70 
0  40 
0  36 


90  00 

36  00 

24  00 

15  50 

12  00 

6  09 

3  60 

8  00 

2  00 

30  00 
5,400  00 
4,000  00 
3,000  00 
1,400  00 
9G0  00 


0  43 
0  32 
0  29 
0  22 

0  26 

(I  12 

0  18 

18  00 

0  12 

0  08 

0  30 

200  00 

100  00 

480  00 

0  50 

30  00 

190  00 


J.  B.  MONTGOMERY, 

Rutland,  Oregon, 

United  States. 
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ScHEDnriE  OF  Phiceh  referred  to  in  the  hereto  annexed  Contract,  tlio  Lump  Sum  of 
which  amounts  to  Tliroo  Millionn  Five  Hundred  and  Thirty-OTie  Thousand, 
Ei^'ht  Hundred  and  Thirty-two  Dollars. 


Description  of  Work. 


Clearing 

Close  cutting 

Gnili))!!!^' .. 

Crods  logging  16  in.  thick  covered  with  brush . 


Fencing 

Solid  rock  excavation  

Loosi;  ruck  exciivation  (boulders  9  cubic  feet  and  over). 

Earth  excavation 

Under-drtiinH 

Tunnelling  

"  Line  tunnels  "  in  rock ; 

"  Twelve  t'ect— Stream  tunnels  " 

"  Six  feet — Stream  tunnels" 

Bridge  masonry r 

Culvert  masonry 

Dry  masonry  (retaining  walls,  &c.) 

I'aving 


Per  acre. 

do      . 

do      . 

do      . 

L.  ft 

C   yard.. 

do      . 

do  . 
L.  ft 


Concrete 

Rip-rap 

Cast-iron  pij)eg,  3  ft.  diameter  inside,  1  in. 
crete  not  included  in  this  item; 


thick,  laid  in  concrete  (the  con- 


Timber  bridge  superstructure. 


150 

100 
60 
40 


ft.  clear- 
do  . 
do  . 
do  . 
do     . 


Timber,  beat  quality,  for  Beam  Culverts,  .je. 


12  ft.  16  ft. 

12.  f  <  12  ft. 

8  fi.  <  16  ft. 

8  ft.  X  12  ft. 


Other  dimensions  of  timber  (if  required  to  be  used)  at  proportionate  prices. 
Piles  driven  ' 


Round  limber  for  crib  wharfing,  &c.,  not  less  than  12  in.  I'iametcr. 

Flattetl  timber  in  road  iliversion  culverts,  12  in.  thick 

Plank 


L.  ft 

do     ... 

do     ... 
C.  yard. 

do 
do 
do 
do 


L.  ft. , 
Each. 

do 

do 

do 

do 


L.  ft. 
do 
do 
do 


Wrought  iron 

Cast  iron 

Ties 


Crossings 

Full  set  (if  switch  gear  and  signal 

Trackhiyiug 

Ballasting 

{Setting  points  and  crossings 

Public  road  level  crossings,  comprising  timber  cattle-guards,  planking,  small 

timber  culverts  under  approaches,  and  notice-boards,  complete 

Steam-pump,  boiler  and  engine-house  for  water  stations.. 


do     ... 

do     ... 

do  ... 
F.  B.  M. 
Lbs 

do  

Each.  ... 

do     ... 

do     ... 

Mile 

('.  yard. 
Mach.    .. 


do 


Price. 


$    cts. 

30  00 

60  00 

100  00 

1,000  00 

0  05 

1  75 
0  65 
0  35 
0  45 


100  00 

80  00 

30  00 

20  00 

16  00 

6  00 

5  00 

8  00 

3  GO 

40  00 
7,500  00 
5,000  00 
3,5H0  00 
2,400  00 
750  00 


0  40 
0  30 
0  30 
0  25 

0  35 

0  25 

0  25 

20  00 

0  11 

0  09 

0  21> 

150  00 

120  00 

250  00 

0  35 

50  CO 

150  00 
3,000  00 


her 
Kai 


ina 
the 

001 

roH 
mi 
toi 


F. 


ch 


T( 


til 


Actual  Signatures, 

Occupations  and  Residences 

of  the  Parties  Tendering. 


JOHN  HERBERT,  Contractor,  Toronto. 
JOHN  RENNIE,  of  Toronto,  Morehant. 
M.  STAllRS,  Ottawa,  Contractor. 


f  um  of 
lusand, 


rnce. 


$  cts. 

30  00 

50  00 

100  00 

,000  00 

0  05 

1  75 

0  G6 

0  35 

0  45 

100  00 

80  00 

30  00 

20  00 

16  00 

6  00 

5  00 

8  00 

3  00 

0  40 

0  30 

0  30 

0  25 

0  35 

0  25 

0  25 

20  00 

0  11 

0  09 

0  2» 

150  00 

120  00 

250  00 

0  35 

50  00 
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Canadian  Pacivic  Rau.way,  Or-KicE  ok  the  EvniNEER-iN-CtiiEr. 

Ottawa,  (Jth  Fobruaiy,  18:S2. 

Sir, — I  luive  iho  lionoi*  to  loport,  in  coiiiicetion  with  tho  advortiHcinoni  allaclied 
hereto,  inviliiii;-  imuk-rs  for  tlie  construction  of  tho  Mcotiori  ol'  tho  Caniiui'Ui  Pacific 
Euilwuy,  between  Knioiy'^  Rur  iUid  Port  bloody:— 

Fourteen  tenders  in  uU  wcro  received,  riinging  from  8-,2T7,OO0  to  83, Sol, 832. 

Tho  tender  (>1'  MoHsrsi.  McDonald  atid  Cliarlobois  is  the  lowest,  but  is  irregular, 
inasmuch  us  tho  cheque  accompanying  il  was  marUed  by  the  Bank  of  Monti-eal  on 
tho  24th  uit.,  good  for  two  days  only.  Tho  tender  of  A.  Ondordonk,  lor  82,48(5,255, 
consequently  becomes  tho  lowest,  and  as  he  is  possessed  of  the  necessary  skill  and 
resources  and  his  tender  is  practically  tho  same  as  ilie  amount  of  my  estimate  sub- 
mitted to  tho  Hon.  tho  Minister,  last  year,  viz: — 8-,')G0,O00,  I  recommend  that  his 
tender  be  accepted. 

1  have  the  honor  to  bo,  Sir,  your  obedient  servant, 

COLLINQWOOD  SClIRlillBHR,  Eiujinter-in-Chief. 

F.  J3baun,  Usq.,  Secy.  Railways  and  Canals.  ^ 


Attached   hereto  will  be  found  a  copy  of  Alessr.s.  McDonald  and  Charlebois' 
cheque  herein  referred  to  : — 

Montreal,  23rd  January,  1882. 
To  tho  Bank  of  Montreal. 

Pay  to  tho  order  of  tho  Honorable  the  Minister  of  Railways  and  Canals,  twenty 
thousand  dollars. 


J20,000 


McDonald  &  charlebois. 

True  copy  of  the  cheque  deposited  by  Messrs.  McDonald  and  Charlebois  with 
their  tender  for  the  construction  of  tho  section  of  the  Canadian  Pacific  Railway 
extending  from  F'^mory's  Bar  to  Port  .Moody,  received  and  opened  on  the  Ist  February, 

1882 

T.  TRUDEAU. 
COLLlNC^-rOD  SCHREIBER. 

F.  Braun,  Secretary. 


Canadian  Pacific  Railway,  Office  of  the  Enoineer-inCiiief. 

Ottawa,  2nd  February,  1882. 

{Memorandum.) 

Port  Moody  and  Emory  Section.  I  have  made  a  rathor  hurried  estimate  oi'  the 
cost  of  constructing  this  section  at  the  lowest  prices  I  considered  safe.  This  amounts 
in  round  numbers  to  $3,000,000  (including  station  and  wharf  at  Port  Moody).  I  do 
not  think  that  this  can  be  much  reduced  in  strict  accordance  with  the  plans.     But  i 


nm  .'-'oin^  ovortho  whalo  n.ittor,  carefully  eliockinr^  tho  qiiantilioi^  and  notin^^  pninla 
whei'o  !i  posMiblo  i-eductioii  can  bo  ma<li!  I>y  hIigKl  chaiigos  in  tin;  lino  arnl  otlu^r 
moditicatioiis.     This  will  occupy  sovcral  dav.s. 

MAI{r[TS  SMITH. 
C.  Schrciboi',  Esq,  C.V.ll. 


Department  RAiiiWArs  and  Canals,  Minister's  OrncE,  Glli  Kcbiuaiy,  188li. 

(Memoramlum,  Monday.  (Jth  February,  1882). 

Ee  Tender,  Ktnory'ri  Bar  and  Port  Moody. 

Under  instructions  from  tho  Minister  on  Saturday  lant,  f  called  at  about  liall'-past 
ton  o'clock  this  morning  on  Mi'.  Drunini'md,  munaj^oi'  of  the  Hank  of  Montreal  bore, 
and  band'.'d  hini  a  cei'iain  clic(iue  drawn  by  Macdonald  and  Chailobois  on  tin;  Haidc  of 
Montreal,  dated  23rd  .Fan  nary,  1 8H2,  for  §20,000,  and  stamped  on  I  he  2  Uh  of  same  month, 
*■  good  fcr  two  days  only,"  asking  hitn  whether  i;o  would  pay  it.  On  tindingthb  cheque 
was  marked  "good  lor  two  days  oidy,  "  bo  shook  his  head,  and  said  it  woidd  bo  neces- 
sary to  enquire  at  the  he;>d  ottico.  Ho  suggested  making  enquiry,  to  which  1  assented. 
At  about  one  o'clock  this  d-.'.y  Mr,  Drummond  called  at  my  ottico  arul  handed  me,  in 
piosenco  of  Mr.  Trudenu,  the  telegram  from  the  head  ottice,  Montreal,  which  J  this 
afternoon  handed  to  tho  Minister,  and  which  is  attached  hereto,  marked  with  my 
initials. 

A.  P.  B'lADLEY. 


( Telegram.) 

To  Bank  of  Montreal 


Montreal,  (Jth  February,  1882. 


Banker  requisite  to-da}',    ))leaso  strike  out  for  two   days  ordy  fri^m   our   ace 
unco  stami).     Tho  cheque  will  bo  good  until  paid. 

SJIADBOLT. 

Har.dod  to  mo  by  Mr.  Drummond  in  my  office  about  1  i).m.,  Gth  l<'ebruary. 

A.  P.  BHADLEY. 


Ottawa,  7tii  February,  1882. 
(^Memorandum.) 

The  undersigned  has  the  honor  to  report  that  in  response  to  an  advertisement 
inviting  tenders,  to  bo  delivered  in  this  Department  up  to  noon  on  Wednesday,  tho 
Ist  day  of  February,  1882,  for  tho  construction  of  tho  section  of  the  Canadian  Pacific 
Eailway  between  Emoiy's  Bar  and  Port  Moody,  the  following  oflFors  were  rocoived  : — 

From  For  tho  sum  of 

D.  McDonald  .^  A.Charlebois $2,277,000  00 

Andrew  Onderdonk 2,48G,2.o5  00 

James  Murrav  &  Co 2,864,^:42  00 

Eyan,  Pu'-cofl  &  Ryan 2,070,000  00 

Dennis  O'Brien  &  Co  2,909,735  00 

James  Goodwin 3,002,000  00 

William  Davis  &  Co 3,169,880  00 

The  Railwav  Improvement  Co.  of  North  America...  3,190,000  00 

T.J.  Boomer 3,195,705  80 

E.  J.  Charlton  &  Co 3,349,000  GO 

William  Edo&  Co 3,389,000  00 

A.  Manning  &  A.  McDonald 3,389,000  00 

J.  B.  Montgomery 3,488,394  00 

John  Herbert  &  Co 3,531,832  00 
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riiut.  tho  !t2ri<l  claiHo  of  llio  HpeciticiitioiiH  of  tlio  works  orabnicoil  in  lliis  soctior* 
Htatcs  that  IK)  t(Mitl(>i'  will  he  cntortainiHl  "iinloHs  a  hank  choque,  mafko-l  I'ood  \,y  ihv 
imnk,  for  82(),000,  a('com|.anii's  tho  tentlor." 

Thai  Uu-  lowest  tondor  as  abovy,  thai  fioin  Mcasm  I).  Mo  DonaM  am)  A.  rhariol.oirt, 
is  irroguLir,  ina^-miKth  as  tho  chcqiio  which  acconipaniod  ii  \h  markotl  by  tho  Bank  of 
Montreal  on  tho  241  h  .humary,  18H2,  as<,'0(.d  (or  two  lays  only. 

That  tho  lowest,  tender  "made  in  conformity  with  tho  conditions  of  the  Mpucitiea- 
tions.js  that  by  Mi-.  Andrew  Ondordorik  for  the  sum  of  $\i,[H\',,2:)r>M. 

ineer's  estimate  of  the  value  of  the  works 

briiary,  ISBi 


That  this  amount  is  lowoi- than  tho  i;n_, 

to  be  performed,  but  tho  Chief  Knf^'JMoer,  in  a  report  dat.'d  tiio  (Jth  l''e! ^, 

states  that  Mr.  Andrew  Andenlonk  has  tin*  necessary  skill  and  re.soinves  to  rr-'y  out 
the  undertakinir 

The  undersi<;ned  acc()rdin;,'ly  recommends  the  accoptarice  of  Mr.  Andrew  Ofider- 
donk's  tender  foi- the  c-oi,struc.tion  of  tho  section    of  the  Canadian    I'.icilic    IJailw; 


between  Kmory's  liar  and    Port  Moody,    under   tho  tei 
Hpocifications  foi-  the  said  work-,  for  tho'siim  of  82,48(1,25')  (Mi, 

Jke>pectfully  submitted. 


inH   and    conditions   o 


f   tl 
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CilAKLKS  TUl'PHIf,  Minis(cr  Wailways  and  Canals. 


Copy  of  a  Report  of  a  Committer  o/  tlu    Honomhle   tlv  Prlvij  Council,  tijipro'-cd  hij  Ilia 
Excellency  tlui  Governor-Uenciat  in  ^^unril,  on  thf  Hth  Febniary,  18S2. 

On  a  memorandum  ilatod  7th  Fobruary,  1882,  from  the  Minister  of  Kailways 
and  Canals,  stating  that  in  response  to  an  advertisement  inviting  tenders,  to  bo 
delivered  in  tho  I)epartment  of  JJailways  and  C.inals  up  to  noon  on  \\''edrics(lay,  tho 
Ist  day  of  Februai-y,  18B2,  f'oi-  the  cctnstruction  <<  ilie  section  of  the  Cimadian  Pacific 
Railway  between  Kmory'.s  JJar  and  Port  Moody,  llio  following  oilers  were  received  : — 

From  For  tho  sum  of 

1).  McDonald  it  A.  Charlebois 82,277,000 

Andrew  Onderdonk 2,4S(;,25r) 

James  Murray  iS:  Co 2,864,242 

Jlya^i,  Parcel  1  &  Eyan 2,!i7O,O0O 

Dennis  O'Brien  A,  Co 2,900,735 

James  (ioodwin 3,0(;2,000 

William  Davis  &  Co H,in0,8«0 

The  Railway  Improvement  Company  of  Xorlh  America  3, 100, 000 

T.J.  Becmor.. 8,105,705 

E.  J.  Charlton  &  Co 3,34y,000 

William  Edo  ct  Co 3,380,000 

A,  Manning  &  A.  McDonald 3,380,000 

J.  B.  Montgomery 3,488,394 

.fohn  Herl-eit&Co 3,531,8J2 

That  the  92nd  clause  of  the  .specification  of  the  work:4  embraced  in  this;  soctioiy 
stato.s  thatiio  tender  will  bo  entertained  '•unless  a  bank  cherjue,  marked  good  by 
"  the  bank,  lor  820,000,  accompaiiie.s  tho  tender," 

That  the  lowest  tender,  a.s  above,  that  from  Messrs.  D.  McDonald  &  A, 
Charlebois,  is  irregular,  inasmuch  as  the  cheque  which  accompanied  it  is  marked  by 
the  Bank  of  Montreal  on  tho  24ih  .lanuary,  18S2,  as  good  for  two  days  only. 

That  the  lowest  tender  made  in  confoimity  witli  the  conditions  of  tho  specifica- 
tion, is  that  by  Mr.  Andrew  Onderdonk,  for  the  sum  of  82,486,255. 

That  this  amount  is  lower  than  tho  Engineer's  estimate  of  tho  value  of  tho  work 
to  be  performed,  but  tho  Chief  Engineer,  in  a  report  dated  the  Gth  February,  1882, 
states  that  Mr.  Onderdonk  has  the  i.ecessary  skill  and  resources  (o  carry  out  tho 
undertaking. 
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T!ic  Minister  accordingly  recommends  the  aooeptance  of  Mr.  Andrew  Ondordonk's 
tendor  t'ur  the  construction  of  tlie  section  of  tbo  Canadian  Pacific  Eailway  between 
Emory's  Bar  and  Port  JVIoody,  under  the  terms  and  conditions  of  the  specification 
for  Iho  said  work,  for  the  smn  of  two  millions  foar  hundred  and  eighty-six  thousand 
two  iiundrod  and  tifty-tive  dolhu's  (§2,486,255). 

The    Committee     submit    the    above    recommendation   for  Your   Excellency's 

approval. 

Certified,  J.  O.  COTI^,  Clerk  P.  C. 

.Hon.  Minister  of  Railways  and  Canals. 


^1 


Ottawa,  Tth  February,  1882 . 

SiK, — T  am  directed  by  the  Honorable  the  Minister  of  Railways  and  Canals  to  in- 
form you  that  your  tender  for  the  construction  of  the  section  of  the  Canadian  Pacific 
.Railway  between  Emory's  Bar  and  Port  Moody,  has  been  accepted. 

1  have  now  to  call  upon  you  to  deposit  to  the  credit  of  the  ^lonorable  the  Re- 
ceiver-General, within  eight  (8)  days  from  this  dale,  the  sum  of  one  hundred  and 
twenty-tive  thousand  dollars  (^125.000,)  representing  the  five  per  cent,  required  un- 
der the  :-.poi:itiijations. 

1  am,  Sir,  your  obedient  servant, 

F.  BRAUN,  Secretary. 
Andkew  O-N'DEr.DONK,  Ksq.,  at  Mr.  May's,  Metcalfe  St. 


Ottawa,  8th  February,  1882. 

Sir,— I  beg  to  ocicnowledge  the  receipt  of  your  esteemed  favor  of  the  7th  inst., 
in  which  you  inform  me  that  my  tender  for  the  construction  of  the  Canadian  Pacific 
RuiUvay  bt'tweon  Emory's  Bar  and  Port  Moody,  has  been  accepted,  and  calling  upon 
me  to  licp^isit  within  eight  days  the  required  guarantee  of  one  hundred  and  twenty- 
five  thousand  dollars. 

1  would  state  in  reply  that  I  am  prepared  to  comply  with  this  requii-ement,  and 
ontor  iiilo  contra-'*!  as  soon  thereafter  as  it  may  best  suit  the  convenience  of  the  Hon- 
orable the  Mini^ter  of  Railways  and  Canals. 

Respectfiiiv  submitted. 

ANDREW  ONI'FRDO.sK. 
F.  Braun,  Esq.,  Secietary  Railways  and  Canals. 


10th  February,  1882. 


{Telegram.) 

To  Sir  Charles  Tliter,  Montreal. 

"  This  morning's  Gazette  says  that  we  were  the  lowest  tender  for  Port  Mr^ 'dy 
Section,  and  as  wo  failed  to  make  the  deposit  the  contract  was  awarded  to  Onder- 
donk.  This  is  incorrect;  wo  are  only  waiting  notice  from  the  Department  to  com- 
plote  deposit.     Waiting  answer. 

McDonald  &  charlebois. 

{Tclegrciii  same  date.) 
To  F.  BuAUN. 

Any  decision  in  B.  C.  tenders;  awaiting  notice  to  make  deposit.    Answer. 

McDonald  &  charli^bois. 


Ottawa,  lOth  February,  1882. 
McDonald  &  Charlebois,  Montreal. 

Contract  was  awai-ded  to  Onderdonk,  whose  tender  was  lowest,  as  yours  could 
not  be  considered  for  waut  of  cheque  marked  good,  as  required  by  specification. 

F.  BRAUN,  Secretary. 
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To  the  Honorable  the  President  of  the  Council,  Ottawa. 

Sm, — We  have  the  honor  to  submit  the  enclosed  petition  to  His  Excellency  the 


4 


Governor-General  in  Council. 


Wo  have  the  honoi,  Sir,  to  be, 

Your  obedient  servants, 
McDonald  .k  CHARLEBOIS,  per  F,M.8kf. 


To  His  Excellency  the  Governor-General  in  Council : 

The  petition  of  Duncan    McDonald  and  Alphonso   Charlebois,   of  the  City  of 
Montreal,  Contractors, 
Humbly  sheweth, — 

1.  That  during  the  moiith  of  October  the  Government  of  Canada  advertised  tor 
tcnuers  for  the  construction  of  one  of  the  sections  of  the  Canadian  Pacific  Railway 
between  Port  Moody  anu  riraory's  Bar,  in  the  Province  of  British  Columbia- 

2.  That  on  the  first  of  February  instant  your  potitionors  filed,  with  the  proper 
officer  in  the  Department  of  Railways  and  Canals,  in  the  City  of  Ottawa,  a  tender  for 
the  construction  of  said  works. 

3.  That  the  deposit  required  by  the  advertisement  and  specifications  was  duly 
made  with  the  proper  officer  of  the  Department  of  Railways  and  Canals  at  the  same 
time  as  the  said  tender. 

4.  That  other  tenders  for  the  s'lid  work  by  other  contractors  were  filed  in  the 
Department  of  Railways  and  Canals  at  the  same  time,  and  in  like  form  with  that  of 
your  petitioners. 

5.  That  the  tender  of  your  petitioners  was  the  lowest  of  all  the  tenders  so  made 
and  fyled  with  the  said  Department  for  the  construction  of  the  said  work. 

6.  That  the  amount  or  ditlerence  in  favor  of  the  public  between  the  tender  of 
your  petitioners  and  the  lowest  tender  was  about  two  hundred  thousand  dollars. 

7.  That  on  the  tenth  of  February  instant  your  petitioners  were  notified  by  the 
Department  of  Railways  and  Canals  that  their  tender  had  not  been  accepted  because 
a  cheque  upon  the  Bank  of  Montreal  for  the  amount  of  the  deposit  was  not  marked 
good  as  required  by  specifications,  and  that  the  contract  was  awarded  to  a  higher 
tender,  as  shown  by  exhibit  No.  1  herewith. 

8.  Your  petitioners,  complaining  of  this  decision  of  the  Department  of  Railways 
and  Canals,  humbly  represent  to  your  Excellency  in  Council  that  the  said  cheque  was 
duly  accepted  by  the  Bank  of  Montreal,  at  Montreal,  on  the  24th  of  January  last. 

9.  That  on  the  Gth  of  February  instant  it  was  presented  to  the  Bank  of  Montreal, 
'n  the  City  of  Ottawa,  by  Mr.  Bradley,  the  Private  Secretary  of  the  Minister  of  Rail- 
ways and  Canals,  that  the  answer  of  the  manager  of  the  Ottawa  branch  of  said  Bank 
was  that  this  cheque  vvas  good  till  paid,  and  good  from  the  date;  that  the  Seci'etary 
of  the  Minister  of  Railways  and  Canals  replied  to  the  manager  of  the  said  branch 
that  his  statement  was  satisfactory  to  the  Depai-cient,  as  shown  by  exhibits  2,  3  and 
4  herewith. 

10.  That  the  said  cheque  is  still  good,  that  .-'<ould  have  been  cashed  or  paid  at  any 
time,  and  the  same  is  now  in  poshossion  of  the  Department  of  Railways  and  Canah. 

Therefore,  your  petitioners  pray  : 

1st.  That  the  Order  in  Council  setting  aside  the  tender  of  your  petitioners  for 
want  of  a  cheque  marked  "  good  as  required  by  specifications,"  and  awarding  the 
contract  of  Messrs.  Onderdonk  and  Comjmny,  bo  reconsidered  by  your  Excellency  in 
Council. 

2nd.  That  the  tender  of  your  petitioners  b3ing  the  lowest  regular  tender,  be 
accepted  by  the  Department  of  Bailways  and  Canals,  and  the  contract  awarded  to 
your  petitioners,  who  are  willing  and  ready  to  execute  the  same. 

And  your  petitioners  will  over  pray. 

^  McDonald  &  charlebois. 

Ottawa,  February  14th,  1882, 
48—4 


COPY    OF   EXHIBITS. — EXniBIT  NO.  1. 

Telegram  from  F.  Braun,  Secretary  of  the  Department  of  liailwiiys  and  Canals, 
to  !McDonald&  Cbarlebois,  the  petitioners. 

"  Ottaw.^,  10th  February,  1882. 
*' McDonald  &  Chaelebois,  Montreal. 

"  Contract  was  awarded  to  Onderdonk,  whose  tender  was  lowest,  as  yours  could 
not  bo  considered  for  want  of  cheque  marked  good  as  required  by  specification. 

"  F.  nUAUN." 

EXHIBIT  NO.  2. 

Telegram  drafted  and  franked  by  Mr.  Bradlej',  Seciclary  of  tiio  Minister  of 
Railways  and  Canals,  who  has  called  upon  the  Manager  of  the  Bank  of  Montreal  at 
Ottawa,  to  ascertain  the  v.alidity  of  the  cheque  deposited  by  iho  jietitionors,  and 
sent  by  the  manager  at  Ottawa  to  the  manager  at  Monti  eal, 

"Ottawa,  Gth  Fobru;jry,  18>2. 
"The  Bank  of  Montreal,  Montreal. 

"  Department  of  Railways  hold  McDjnald  &  Cbarlebois'  cheque  for  $20,000 
certified  by  Montreal  Branch,  24th  January.  Is  it  still  good,  and  how  long  will  it  bo 
guaranteed  ?  " 

"  .\.  DRUMMOND,  Manager."     ' 

EXHIBIT  NO.  U. 

Telogrum  in  reply  to  Exhibit  No.  2,  received  and  depo.sited  with  Mr.  Bi-adloy 
the  same  day, 

"  Mo.ntueal,  0th  February,  18=2. 
"To  Bank  of  Montrcol,  Ottawa. 

"  Referring  to  your  telegram  to-day — '  Please  strike  out  for  two  days  only  '  — 
from  our  acceptance  stamp.     The  cheque  will  be  good  until  paid. 

"  SUADBOLT,  Manager." 

EXHIBIT  NO.  4. 

Copy  of  extract  from  a  letter  written  by  the  Manager  of  the  Bank  of  Montreal, 
Ottawa,  to  the  Manager  at  Montieal. 

Ottawa,  Cth  February,  1832. 

DeARSiK,—  ».  ».  *  ic 

•'  I  telegraphed  you  at  the  request  of  the  Department  of  Railways  relative  to 
the  certified  cheque  of  McDonald  &  Charlebois,  $20,000,  put  in  with  their  lender 
recently,  and  which  was  accepted  for  '  two  days  only.'  Your  reply  to  strike  out  the 
restriction  clause  as  stamped,  and  that  the  cheque  will  bo  good  until  paid,  is  satisfao- 
torv  to  the  Department. 

"A.  DRUMMOND,  Manager." 

exhibit  no.  5. 

Letter  from  the  Manager  of  the  Bank  of  Montreal,  at  Montreal,  to  the  petitioners, 
Messrs.  McDonald  &,  Charlebois,  Montreal. 

"Dear  Sirs, — In  reference  to  the  telegram  from  Ottawa  to-day,  your  contract 
could  not  bo  considered  for  want  of  cheque  marked  good,  as  required  by  the  specifi- 
cation. I  beg  to  slate  that  on  tho  6lh  instant  I  telegraphed  to  our  Ottawa  Branch 
to  strike  out  from  our  acceptance  stamp  the  words  "for  two  days  only,"  and 
intimated  that  the  cheque  would  bo  good  until  paid. 

"Our  Ottawa  Branch  advise!  me  by  mail  on  that  day,  that  they  had  done  a» 
requested  and  that  it  was  satisfactory  to  the  Department. 

"  Yours  truly, 

"E.  N.  SHADBOLT,  Manager." 


61 


Iannis, 


Is  could 


Is  tor  of 

treal  at 

Irs,  and 


Bank  of  Montreal,  Ottawa,  17th  Febmiaiy,  1882. 
T.  TuuuEAu,  E.^i.,  Deputy  Minister  Piailways  and  Canals. 

Dear  Slr, — [  have  road  the  memorial  ol'  Messrs  Charlcbois  &  McDonald,  and  with 
Iho  view  of  eorrocUng  an  apparent  misapprehension  or  error  in  Exhibit  No.  2,  I 
have  to  remark  that  the  telegram  of  enquiry,  dated  6lh  inst.,  was  drafted  by  mo. 
Ml.  ]}radley  merely  franked  a  blank  for  the  purpose,  which  wiis  tilled  in  after  ho  loft. 

In  leibrenco  to  the  0th  clause,  and  Exhibit  No.  4,  wherein  the  reply  by  telegram 
from  Montreal  Bianch,  stating  that  the  cheque  was  good  and  would  bo  good  until 
paid,  was  oxpres.^ed  as  (satisfactory  to  Department. 

I  enclose  copy  of  letter  to  Montreal  Branch,  dated  Uth  inst.,  explanatory  of  this 
and  the  circumstances  of  the  case  under  which  the  enquiry  was  made;  which  led  rao 
naturally  to  infer  the  reply  to  bo  quite  satisfactory  when  I  communicated  it  to  tho 
Secretary;  but  no  one  in  the  Dei)arlracnt  then  expresst'd  anything  in  regard  to  it, 
further  than  tlie  Secretary  requested  tho  telegram  to  be  left  with  him,  which  I  pre- 
sumed was  with  tho  view  of  being  attached  to  the  cheque,  and  being  submitted  with 
it,  as  tho  requisite  authority  for  de'\ang  with  it  a^  exj)ressed  in  tho  telegram. 

Youi'  (il.edii  nt  servant, 

A.  DliL^MMOND,  ^lanager. 

Ottawa,  Hth  February,  1682. 
The  Manager,  Montreal. 

Dear  Sir, — I  have  your  letter  of  tho  lOih  inst.,  iit  re  McDonald  &  CharleboiH' 
cheque. 

The  enquiry  by  telegram  on  Gth  inst.,  was  by  request  of  Mr.  Bradley,  Secretary 
to  tho  Minister,  who  called  and  exhibited  the  cheque  stamped  as  good  for  two  days 
only  from  24th  inst.  lie  do-sired  to  know  if  it  was  still  good,  merely;  but  while  tele- 
graphing for  a  special  reply  from  ycm  as  to  this,  in  order  to  inform  the  Department, 
1  said  1  would  further  ask  for  how  long  it  would  bo  hold  so;  this  ho  said  I  might  do 
at  same  time,  although  his  enquiry'  was  only  if  it  was  still  good. 

On  receipt  of  your  reply  thai  it  was  so  and  would  bo  good  until  paid,  I  went 
over  personally  to  the  Department  and  mentioned  your  reply  to  tho  Secretary. 

The  cheque  1  did  not  "again  see  ;  but  by  re  nest  1  left  your  telegram  with  him, 
as  tho  authority  to  deal  with  or  treat  the  cheqiM'  as  it  stated. 

I  had  no  knowledge  at  the  time  as  to  wiiothor  any  decision  or  not  had  been 
arrived  at  in  respect  ot  tho  tenders  to  which  this  cheque  bad  reforonco,  and  which 
were  given  in  and  opened  on  tho  1st  inst. ;  nor  until  the  'Uh  was  f  made  aware  that 
it  had  boon  awaided  to  Mr.  Onderdonk,  by  his  calling  hero  in  referonco  to  his 
security  through  head  ollices. 

I  naturally  inferred,  after  leaving  your  telegram  with  tho  Department,  that  it 
would  be  quite  satisfactory-,  and  that,  as  authorized,  the  restrictive  clause  would  be 
struck  out,  but  1  infer  from  an  expression  of  the  Deputy  Minister  yesterday,  that 
while  in  their  possession  it  was  held,  such  an  alteration  of  tho  terms  could  not 
legally  be  done,  and  that  tlie  cheque  at  tho  timo  of  opening  tenders  was  informal 
from  tho  timo  it  was  limited  to  having  previously  elapsed. 

I  presume,  therefore,  that  under  the  circumstances  their  tondei  under  tho 
regulations  was  excluded  from  consideration. 

Tho  ditl'ercnco  is  not  groat,  however,  between  their  tender  and  that  of  Ondor- 
donk,  and  both  being  low,  they  might  have  had  an  unprofitable  or  losing  contract, 
while  he,  having  a  largo  amount  of  plant  there  already,  could  make  it  pay  with  hid 
appliances  and  means. 

Mr.  McDonald,  along  with  Judge  Coursol,  called  this  morning  about  tho  matter, 
apparently  desirous  to  remove  any  impression  with  tho  Department  that  the  cheque 
was  go  limited,  with  an}'  design  on  tlioir  part. 

This,  no  doubt,  occurred  inadvertently,  and  without  being  known  when  issued, 
wUjcb  I  cxplainod  to  the  Dt'partiriont  previously. 

*  Yours  trul^^,  A.  DEUMMOND,  J/ana^er,       ' 
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(^Memorandum.)  February  20th,  1882. 

Upon  reference  of  a  petition  dated  the  14th  instant,  submitted  to  His  Excellency 
the  Governor-General  in  Council,  by  Messrs.  McDonald  &  Charlebois,  whereb}'  they 
ask  that  a  certain  tender  for  the  work  of  constructing  the  portion  of  the  Oanadiun 
Pacific  Railway  between  Emory's  Bar  and  Port  Moody,  passed  over  on  account  of 
informality,  be  considered,  the  undersigned  has  the  honor  to  report  as  follows  :  — 

That  upon  the  first  day  of  the  current  month  there  were  recoi  "d  by  this 
Department,  in  response  to  advertisemeuts  issued,  fourteor  tenders  for  this  work  in 
question,  including  one  from  Messrs.  McDonald  &  Charlebois. 

That  the  specification  supplied  to  intending  contractors,  and  upon  which  they 
based  their  oflfers,  contained  in  its  92nd  clause,  provision  respecting  a  cheque  t  be 
furnished  with  the  tender,  the  clau.se  reading  as  follows  :  — 

"  92.  No  tender  will  be  entertained  unless  on  one  of  the  printed  forms  prepared 
"  for  the  purpose,  and  with  the  schedule  of  prices  filled  in  ;  nor  unless  a  bank 
"  cheque,  marked  good  by  the  bank,  for  $20,000,  accompanies  tlie  tender,  which  shall 
"  be  forfeited  if  the  party  tendering  declines  or  fails  to  enter  into  the  contract  for 
"  the  works  when  called  upon  to  do  so,  upon  the  tender  being  accepted." 

That,  although,  as  required  by  the  said  clause  of  the  specitication  a  cheque  for 
$20,000,  on  the  Bank  of  Montreal,  dated  the  23rd  January,  1882,  accompanied  the 
tender  sent  in  by  Messrs.  McDonald  &  Charlebois,  such  cheque  was  marked  by  the 
bank  on  the  24th  January,  "good  for  two  days  only,"  the  tender  being  thus  rendered 
incomplete  in  an  essential  particular. 

That  on  the  6th  of  February,  Mr.  Bradley,  the  private  Secretary  to  the  under- 
signed, called  upon  the  Manager  of  the  OttaAva  Branch  of  the  Bank  in  relation  to  the 
eaid  cheque,  the  result  of  his  interview  being  embodied  in  the  following  memorandum  : 

Monday,  6th  February,  1882. 

"  Me  Tenders,  Emory's  Bar  and  Port  Moody.  Under  instructions  from  the  Minis- 
ter, received  on  Saturday,  I  called  at  about  half  past  ten  o'clock  this  morning  on  Mr. 
Drummond,  Manager  of  the  Bank  of  Montreal  here,  and  handed  him  a  certain  cheque 
drawn  by  McDonald  &  Charlebois,  on  the  Bank  of  Montreal,  dated  23rd  January, 
1882,  for  $20,000,  and  stamped  on  the  24th  of  same  month,  good  for  '  two  days  only,' 
asking  him  whether  he  would  pay  it.  On  finding  the  cheque  was  marked  good  for 
*  two  days  only,'  he  shook  his  head  and  said  it  would  bo  necessary  to  enquire  at  the 
head  office.  He  suggested  making  cnquir}-,  to  which  1  assented.  At  about  one 
o'clock  this  day  Lix*.  Drummond  called  at  my  office  and  handed  me,  in  presence  of  Mr. 
Trudean,  the  telegi-am  from  the  head  office,  Montreal,  which  I  this  afternoon  handed 
to  the  Minister,  and  which  is  attached  hereto,  marked  with  my  initials,  A.  P.  Bradley. 

The  telegram  from  the  head  office  above  referred  to,  read  as  follows  :  — 


From  Montreal, 

To  Bank  of  Montreal. 


Ottawa,  Cth  February,  1882. 


Banker  requisite  today,  please  strike  out  for  two  days  only  from  our  acceptance 
stamp.    The  cheque  will  be  good  until  paid. 

SUADBOLT. 

On  the  facts  having  been  submitted  to  Council,  it  was  decided  that  no  change 
could  be  made  in  the  wording  of  the  cheque,  after  the  tenders  had  been  received,  and 
the  contract  was  accordingly  awarded  to  the  next  lowest  tenderer,  witiiout  reference 
lo  the  informal  tender  sent  in  by  Messrs.  McDonald  &  Charlebois. 

That  on  the  10th  instant  the  following  telegrams  were  received  from  Messrs. 
McDonald  &  Charlebois : — 


Eeceivod  at  Montreal. 

To  Sir  CiiAiiLEs  TuriTKR. 


10th  February,  18(2. 


This  morning's  Gazette  says  that  we  were  the  lowest  tender  for  Port  Moody  sec 
tioD,  apd  a«  we  failed  to  make  the  deposit,  the  contract  was  awiu'ded  to  Ondevdonk 
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This  id  incorrect,  as  wo  are  only  waiting  notice  from  the  Department  to  complete  de- 
posit.    Waiting  answer. 

Du.NCAN  McDonald, 

A.  CHARLEEOIS." 

Koceivcd  at  Montreal.  10th  February,  18S2. 

To  F,  Brann,  Sec.otaiy  Railways  and  Canals. 

Any  decision   in  lii-itish  Columbia  tcnlors;   awaiting  notice   to  make  deposit. 
Answer. 

McDonald  &  charlebois. 

In  reply  the  following  telegram  was  sent  by  the  Department :  — 

McDonald  &  Charlebois,  Montreal.  10th  February,  1882. 

Contract  was  awarded  to  Ondordonk,  whose  tender  was  lowest,  as  yours  could 
not  bd  considered  for  want  of  cheque  marked  good,  as  required  by  specification. 

F.  BRA  UN,  Secretary. 

The  present  petition  of  Messrs.  McDonald  &  Charlebois  having  been  shown  to 
the  Manager  of  the  Ottawa  Branch  of  the  Bank  of  Montreal,  the  following  explana- 
tory letter  has  been  received  from  him,  together  with  a  copy  of  a  loiter  sent  by  him 
to  the  head  office  on  the  II  th  instant,  correcting  a  misapprehension  into  which  that 
office  appeared  to  have  boon  led  by  a  previous  communication  addressed  to  it  by  him 
on  the  (ith  im^tunt. 

Bank  of  Montreal,  Ottawa,  i7th  February  1882. 
T.  Trudeau,  Esq.,  Deputy  Minister  Railways  and  Canals. 

Dear  Sir, — I  have  read  the  memorial  of  Messrs.  Charlebois  and  McDonald,  and 
with  the  view  of  correcting  an  apparent  misapprehension  or  error  in  exhibit  No.  A., 
I  have  to  remark  that  the  telegram  of  enquiry,  dated  6th  instant,  was  drnfted  by  me. 
Mr.  Bradley  merely  franked  a  blank  for  the  purjiose,  which  was  filled  in  after  he 
left. 

In  reference  to  the  9th  clause  and  exhibit  No.  4,  wherein  the  reply  by  telegram 
from  Montreal  Branch,  staling  that  the  cheque  was  good  and  would  be  good  until 
paid,  was  expressed  as  satisfactory  to  Department,  I  enclose  copy  of  letter  to  Montreal 
Branch,  dated  1 1th  instant,  explanatory  of  this  and  the  circumstances  of  the  case  under 
which  the  enquiry  was  made,  which  led  me  naturally  to  infer  the  reply  to  be  quite 
satisfactory  when  I  communicated  it  to  the  Secretary,  but  no  one  in  the  Department 
then  expressed  anything  in  regard  to  it,  further  than  the  Secretary  requested  the  tele- 
gram to  be  left  with  him,  which  I  presumed  was  with  the  view  of  being  attached  to 
the  cheque,  and  being  submitted  with  it  as  tho  requisite  authority  for  dealing  with  it, 
as  expressed  in  tho  telegram.  • 

Your  obedient  soi-vant, 

A.  DRU  AIMOND,  Manager. 

Ba.  K  OF  Montreal,  Ottawa,  11th  February,  1882. 
The  Managei',  Montreal. 

"  Dear  Sik, — I  have  your  letter  of  the  10th  instant  in  re  McDonald  and  Charlc- 
boib'  cheque. 

Tho  enquiry  by  telegram  on  Gth  instant  was  by  requet  of  Mr.  Bradley,  Seeret.avy 
to  the  Minister,  who  called  and  exhibited  the  cheque  stamped  as  good  for  two  days 
only,  from  24th  ult.  He  desired  to  know  if  it  was  still  good  merely,  but  while  tele- 
graphing for  a  special  reply  from  you  as  to  this,  in  order  to  inform  tho  Department, 
I  said  I  would  further  ask  for  how  long  it  would  be  hold  so.  This,  he  said,  I  might 
do  at  same  time,  although  hh  enquiry  was  only  if  it  was  still  good. 

*'  On  receipt  of  your  reply  that  it  was  so,  and  would  bo  good  until  paid,  I  went 
over  porKonally  to  tho  Department  and  moutioned  yoi^r  reply  to  the  Secretary. 
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"  Tho  choquo  I  did  not  again  soo,  but  by  ro^^uost  I  loft  your  telegram  with  hitn 
as  tho  authority  to  deal  with  or  treat  tho  cheque  as  it  stated. 

"  I  had  no  knowledge  at  the  time  as  to  whether  any  decision  or  not  had  boon 
arrived  at  in  rc-tpect  of  tho  tenders  to  which  tho  cheque  had  reference,  and  which 
woro  ;;ivon  in  and  o])enod  on  tho  1st  instant,  nor  until  the  Dih  was  I  made  aware  that  it 
had  boon  awarded  to  Mr.  Onderdonk,  by  his  calling  here  in  reference  to  his  security 
through  head  office. 

'•  I  naturally  inferred,  after  leaving  your  telegram  with  tho  Department,  that  it 
would  bo  quite  nati^factory,  and  that,  as  aulhoiizod,  tho  restriction  clause  would  bo 
struck  out;  but  1  inter,  from  an  expression  of  tho  Deputy  Minister  yesterday,  that 
while  in  their  ])ossos!rion,  it  was  held  such  an  alteration  of  tho  terms  could  not  legally 
bo  done,  and  that  the  cheque  at  the  time  of  opening  tendjra  was  intorraal,  from  tho 
time  it  was  limited  to  having  previously  elapsed. 

"  I  presume,  therefore,  that  under  the  circurastancoH  their  tender,  under  tho 
reguL'^tions,  was  excluded  from  consideration. 

"  The  difference  is  not  great,  however,  between  their  tender  and  that  of  OnJi ,  - 
donk,  and  both  being  low,  they  might  have  had  an  unprofitable  or  losing  contiact, 
while  ho,  having  a  largo  amount  of  plant  there  already,  could  mako  it  pay  with  his 
appliances  and  means. 

"  Mr.  McDonald,  along  with  Judge  Coursol,  called  this  morning  about  tho  matter, 
apparently  desirous  to  remove  any  impression  with  the  Department  that  tho  cheque 
was  so  limited  with  any  design  on  their  part. 

"  This,  no  doubt,  occurred  inadvertently  and  without  being  known  when  issued, 
which  1  explained  to  the  Department  previously. 

''  Yours  truly, 

"  A.  DEUMMO^\D." 

The  undersigned  recommends  that  Messrs.  McDonald  &  Charlebois  be  informed 
that  having  failed  to  comply  with  tho  terms  of  tho  specification,  the  application  con- 
tained in  thoir  present  petition  cannot  be  entertained. 

Eespectfully  submitted, 
CHAELES  TUPPEE,  JUimsier  of  Railways  and  Canah. 


Coi'V  of  a    R(j,ort  of  a  Committee  of  the  Honorable  the  Privy  Council,  approved  by 
IIis  Excellency  the  Governor  General  in  Council  on  the  2lst  February,  1882. 

On  a  memorandum,  dated  20lh  February,  1882,  from  tho  Minister  of  Railways 
and  Canals,  upon  reference  of  a  petition,  dated  tho  14th  inst.,  by  Messrs.  McDonald 
Hi,  Charlebois,  whereby  they  ask  that  a  certain  tender  for  tho  work  of  constructing 
the  jjortion  of  tho  Caiiiulian  Pacific  Railway  between  Emory's  Bar  and  Port  Moody, 
])assed  over  on  account  of  informality,  bo  considered,  and  reporting  that  upon  tho 
tirst  day  of  the  current  month  there  were  received  by  his  Department,  in  response 
to  advertisement  issued,  fourteea  tenders  for  tho  work  in  question,  including  one 
from  Messrs.  McDonald  &  Charlebois. 

That  the  specification  supplied  to  intending  contractors,  and'  upon  which  they 
based  their  offers,  contained  in  its  92nd  clause  provision  respecting  a  cheque  to 
bo  furnished  v/ith  the  tender,  the  clause  reading  as  follows  : — 

'•  1)2.  No  tender  will  be  entertained  unless  on  one  of  tho  printed  forms  prepared 
''  fui-  ihe  purpose,  and  with  tho  schedule  of  prices  filled  in,  nor  unless  a  bank  cheque, 
"  niai  ked  good  by  tho  back,  for  $20,U0J,  accompanies  tho  tender,  which  shall  bo 
"  forleitcd  if  the  ])arty  tendering  declines  or  fails  to  enter  into  contract  for  tho  works 
"  when  called  upon  to  do  so,  fipon  tho  tender  being  accepted." 

That,  all  hough,  as  required  by  the  said  clause  of  tho  specification,  a  cheque  *'or 
$20,000  on  tho  Bank  of  Montreal,  dated  tho  23rd  January,  1882,  accompanied  the 
lender  sent  in  by  Messrs.  McDonald  &  Charlebois,  such  cheque  was  marked  by  tho 
bank  on  the  2ith  January  "  good  for  two  day^  (jnl^',"  tho  tp^^or  being  \\\\\a  veQderQti 
jncomjleto  in  an  osspntjal  particular, 
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That  on  tho  6th  of  February  Mr.  Bradley,  tho  Private  Secretary  to  the  Miniator 
of  Railways  and  Ctmals,  called  upon  tho  Manager  of  tho  Ottawa  Branch  of  tlio  Bank, 
in  rohition  to  the  said  choquo,  tlio  i-osnlt  of  this  interview  beinjj  embodied  in  tho 
following  memorandum  :  — 

"  Monda}',  6th  February,  188::. 
"  Re  Tenders  Emory's  Bar  and  Port  Mooilj. 

"  Under  instrnctions  from  tho  Minister,  received  on  Satnrd.iy,  I  called  at  about 
half-past  ten  o'cloclc  this  morning,  on  Mr.  Drummond,  Manager  of  tho  Bank  of 
Montreal  horc,  and  handed  him  a  cei-tain  ohoquo  drawn  by  McDonald  and  Charlebois 
on  the  Bunk/jf  Montreal,  dated  23rd  .January,  1^82,  for  $20,01)0,  and  stamped  on  tho 
24th  of  same  month,  "good  for  two  days  only,"  asking  him  whether  ho  would  pay  it. 
On  finding  that  tho  choquo  was  marked  "  good  for  two  da_ys  only,"  ho  shook  his 
liead  and  said  it  would  be  necessary  to  enquire  at  tho  head  oilico. 

"  Wo  suggested  making  enquiry,  to  which  I  assented.  At  about  one  o'clock  Ibis 
day,  Mr.  Drummond  called  at  my  oillco  and  handed  mo,  in  prcsonro  of  i\rr.  Trudcau, 
the  telegram  trom  the  head  ofFioo,  Montreal,  which  1  this  afternoon  handed  to  tho 
Minister,  and  which  is  attached  hereto,  markol  with  my  initials. 

"A.  P.  BRADLEY.' 

That  the  telegram  from  tho  head  oPfi  .e  above  referrc.l  to,  read  as  follows  : 

"  Oir.vwA,  Cth  February,  1882. 
"  From  Mojilreal,  to  Bank  of  Montreal. 

"  Banker  roqui>ite  today.  Please  strike  out  for  two  d.-iys  only  from  our 
acceptance  stamp.     The  cberjue  will  be  good  until  paid. 

"  SIIADBOLT." 

That  all  tho  facta  having  been  submitted  to  Council,  it  was  decided  that  no 
change  couM  bo  made  in  the  wording  of  tho  cheque  after  tho  tenders  had  been 
received,  and  the  contract  was  accordingly  awarded  to  tho  next  lowest  tenderer, 
without  reference  to  the  informal  tender  sent  in  by  Messrs.  McDonald  k  Charlebois. 
That  on  tho  lOth  inst.  the  following  telegrams  were  received  from  Messrs. 
McDonald  and  Charlebois:  — 

"  Febru.'iry  10th,  18^2. 
(Rect-ivcd  at  Montreal.) 
"  To  Sir  Cu.\ttLE3  TuppER. 

"This  morning's  Gazette  says  that  wo  wore  the  lowest  torwlor  for  Port  Moody 
section,  and,  as  we  tailed  to  make  tho  deposit,  the  contract  was  awarded  to  Onder- 
donk.  This  is  incorrect,  as  wo  aro  only  Avaiting  notice  from  tho  Department  to 
complete  deposit.     Waiting  answer. 

"DUNCAN"  McDonald, 

"A.  ClIARLKBOLS." 


"  lOlh   February,  18«2. 
(Received  at  Montreal.) 

"To  F.  BuAUN,  Secretary,  Railways  and  Canals. 

"  Any  decision  in  Brili^ih  Columbia  ten^Iors?     Avv.iiiing   notice  to  make  deposit. 
Answer. 

"McDOXALD  &  CUARLEBOIS" 

In  reply  the  following  telegram  was  sent  by  tho  Department : — 

'■  February  10th,  18S2. 
"  .McDoN.iLD  &  CiURLEBOTs,  Moutroal. 

"Contract  was  awarded  to  Ondordonk,  whoso  tender  was  lowest,  as  yours  cou'd 
not  bo  considered  for  want  of  cheque  marked  good,  as  required  by  epocification. 

F.  BRAUN,  Secretary. 
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That  the  present  petition  of  Messrs.  McDonald  &  Charlebois  having  been  shown 
to  the  Manager  of  the  Ottawa  Branch  of  the  Bank  of  Montreal,  the  following 
explanatory  letter  has  boon  received  from  him,  together  with  a  copy  of  a  letter  sent 
by  him  to  the  head  office  on  the  11th  instant,  correcting  a  misapprehension  into 
which  that  office  appeared  to  have  been  led  by  a  previous  communication  addressed 
to  it  by  him  on  the  (>th  inslv.it. 


"  Bank  op  Montkeal,  Ottawa,  lYlh  February,  1882. 
"  T.  TiiDDE'VU,  Esq.,  Deputy  Minister  of  Eailways  and  Canals.  • 

"  Dear  Sik, — I  have  read  the  memorial  of  Messrs.  Charlebois  &  McDonald,  and 
with  the  view  of  correcting  an  apparent  misapprehension  or  error  in  exhibit  No.  2, 
I  have  to  remark  that  the  telegram  of  enquiry,  dated  6th  instant,  was  drafted  by  me, 
j\rr.  Bratllev  merely  franked  a  blank  for  the  purpose  which  was  filled  in  after  ho 
left, 

"  In  reforonco  to  the  9th  clause  and  exhibit  No.  4,  wherein  the  reply  by  tele- 
gram from  the  Montreal  Branch,  stating  that  the  cheque  was  good  until  paid  was 
expressed  as  satisfactory  to  Department,  I  enclose  copy  of  letter  to  Montreal 
Branch  dated  11th  instant,  explanatory  of  this  and  the  circumstances  of  the  case 
under  which  the  enquiry  was  made  which  led  me  naturally  to  infer  the  reply  to  be 
quite  satisfactory  when  I  camraunicated  it  to  the  Secretary,  but  no  one  in  the 
Department  then  expressed  anything  in  regard  to  it  further  than  the  Secretary 
requested  the  telegram  to  be  left  with  him,  which  I  presumed  was  with  the  view  of 
being  attached  to  the  cheque  and  being  submitted  with  it  as  the  requisite  authority 
for  dealing  with  it  t\s  expressed  in  the  telegram. 

'•  Your  obedient  scrvai't, 

"  A.  DRUMMOND,  Manager." 


"Bask  ov  Montreal,  Ottawa,  11th  February,  1882. 
"The  Manager,  Montreal. 

"  Dear  Sir, — I  have  your  letter  of  the  10th  instant  in  re  McDonald  &,  Charlebois' 
cheque.  The  enquiry  by  telegram  on  6th  instant  was,  by  requiest  of  Mr.  Bradley, 
Secretary  to  the  Minister,  who  called  and  exhibited  the  cheque,  stamped  as  good  for 
two  days  only  from  24th  ultimo.  He  desired  to  know  if  it  was  still  good  merely, 
but  while  telegraphing  for  a  special  reply  from  you  as  to  this,  in  order  to  inform  the 
Department,  I  said  I  would  further  ask  how  long  it  would  bo  held  so.  This,  he  said, 
I  might  do  at  the  same  time,  although  his  enquiry  was  only  if  it  was  still  good.  On 
receipt  of  your  reply  that  it  was  so  and  would  be  good  until  paid,  I  went  over  per- 
sonally to  the  Department  and  mentioned  your  reply  to  the  Secretary. 

"  The  cheque  I  did  not  again  see,  but  b^y  request  I  left  your  telegram  with  him 
as  the  authority  to  deal  with  or  treat  the  cheque  as  it  stated, 

"  I  had  no  knowledge  at  the  time  as  to  whether  any  decision  or  not  had  been 
arrived  at  in  respect  of  the  tenders  to  which  the  cheque  had  reference,  and  which 
wore  given  in  and  opened  on  the  Ist  inst. ;  nor  until  the  9th  was  I  made  aware  that 
it  had  boon  awarded  to  Mr.  Onderdonk,  by  his  calling  here  in  reference  to  his  security 
through  liead  office. 


1  naturally  inferred,  after 


leaving 


your  telegram  with  the  Department,  that  it 


"  would  bo  quite  satisfactory,  and  that,  as  authorized,  the  restrictive  clause  would  be 
"  struck  out,  but  I  infer,  from  an  expression  of  the  Deputy  Minister  yesterday,  that 
"while  in  their  possession  it  was  held  such  an  alteration  of  the  terms  could  not 
"  legally  be  done,  and  that  the  cheque  at  the  time  of  opening  tenders  was  informal, 
"  from  the  time  it  was  limited  to  having  previously  elapsed.  I  presume,  therefore, 
"  that  under  the  circumstances  their  tender,  under  the  regulations,  was  excluded  from 
"  consideration. 
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"Tbodiffei'Oiicoirt  not  groat,  howovor,  botweon  thoirtondorand  thatofOndordonk, 
"  and  both  being  low  tlioy  might  have  hail  an  unprotitablo  or  losing  contract,  whilo 
"  ho,  having  a  largo  amount  of  plant  thoi-o  already,  could  make  it  pay  with  his 
"  appliances  and  moans. 

"  Mr.  McDonald  along  with  Judge  Coursol  called  this  morning  about  the  matter, 
"apparently  desirous  to  remove  any  impre<sion  with  the  Department  that  the  cheque 
"  was  KO  limited  with  any  design  on  their  ptirt. 

"This,  r.o  doubt,  occurroil  inadvertently  and  without  being  known  when  issued 
*'  which  1  explained  to  the  Department  previously. 

"  Yours  truly, 

"A.  DJtUMMOND." 

Tug  Minister  recommends  that  Mosi^rs,  McDonald  and  Charlebois  bo  informed 
that  having  failed  to  comply  with  the  terms  of  the  spocitieation,  the  application  con- 
tained in  their  i)resent  petition  cannot  be  untertained. 

The  Committee  submit  the  foregoing  recommendation  for  Your  Excellency's  ap- 
proval. 

Cert i lied.  J.  O.  COTB,  Clerk  P.O. 


20th  February,  1882. 

Sib, — I  have  the  honor  to  forward  herewith,  for  yoiw  examination  and  approval, 
a  form  of  indenture  proposed  to  bo  executed  by  Mr.  Andrew  Ondordonk,  being  his 
contract  for  the  work  of  constructing  that  portion  of  the  Canadian  Pacific  liailway 
between  Emory's  Bar  and  Port  Moody.  Also,  a  form  of  indenture  x-olating  to  the 
five  per  cent,  security  to  bo  given  by  him  under  such  contract. 

I  have  the  honor  to  bo,  tin;  your  obedient  servant, 

F.  BRAUX,  Secretary, 
Z.  A.  L.vsH,  Esq.,  Deputy  to  the  Minister  of  Justice. 


Ottawa,  21bt  February,  1882. 

SiK,  — I  have  the  honor  to  return  herewith,  the  drafts  of  the  contract  of  Mr. 
Ondordonk,  for  the  construction  of  that  portion  of  the  Canadian  Pacific  Railway 
betAveen  Emory's  Bar  and  Port  Moody,  and  tho  agroomer^t   to  be  signed  by  him 
respectively,  the  five  per  cent,  security  to  bo  deposited  with  tho  Receiver-General. 
Both  documents  appear  to  be  correct  in  point  of  form. 

Your  obedient  servant, 

A.  POWER,  pr  Deputy  Jdinister  of  Justice. 

F.  BttAON,  Esi\.,  Secretary  of  Railways  and  Canals. 


Bank  of  Montreal,  Montreal,  10th  February,  1882. 

Sir, — I  have  the  honor  to  inform  you  that  this  bank  holds  at  its  oflico  in  the  city 
of  Now  York,  for  account  of  the  Receiver-General  of  Canada,  the  sum  of  one  hundred 
and  twenty-five  thousand  dollars  ($125,000)  as  security  for  the  faithful  performance 
by  Mr.  Andrew  Ondordonk  of  his  contract  I'or  tho  construction  of  section  of  the 
Canadian  Pacific  Railway  from  Emory's  Bar  to  Port  Moody,  and  the  bank  hereby 
undertakes  to  transfer  the  said  amount  of  one  hundred  and  twenty-fiv.3  thousand  dol- 
lars to  tho  credit  of  the  lion.  Rocoiver-Gonoral's  ordinary  account  at  its  Ottawa 
Branch,  free  of  charge,  upon  application  to  that  effect. 

I  have  the  honor  to  be,  Sir,  your  obedient  servant, 

W.  J.  BUCHANAN,  General  Manager. 
Hon.  Sir  Charles  Tupper,  C.B., 

Minister  of  Railways  and  Canals,  Ottawa. 
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Ottawa,  13lh  February,  1882. 

8iR,^I  am  directed  to  transmit  yoa  horowith,  to  bo  retained  in  your  oiRco,  » 
depooit  receipt  of  the  Bani<  of  Montreal  for  the  sum  of  $125,000,  being  the  amount 
of  the  5  per  cent.  Heourity  given  by  Mr.  Andrew  Oimordonk,  under  Jjjn  oontpaot  for 
the  conatruction  of  the  Hoction  of  the  Canadian  Pacitic  liailway  from  Kmory'a  lisu'  to 
Port  Moody. 

I  am,  Sir,  your  obedient  servant, 

F.  BRAUxY,  Secretary. 

J.  M.  CouuTNEV,  Esq..  Doputy  Mini>*tcr  of  Finaneo. 
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21st  February,  183:i. 

S[B,— I  beg  to  return  herewith  the  cheque  for  $20,000  which  accompanied  your 
lender  for  the  construction  of  the  eeclion  of  (ho  C'anadian  Pacitic  IJuilway  fi"om 
Emory's  Bar  to  Port  Moody. 

I  nm.  Sir,  your  cbediont  fiorvant, 

F.  BKAUX,  Secretary. 
Andrew  Onderuonk,  Esq.,  Contractor,  Yale,  B.C. 

Enclose  cheque  for  $20,000,  on  the  Bank  of  Montreal,  Ottawa,  dated  Ottawa, 
January  Sltst,  1882,  and  feigned  "  A.  Onderdouk." 
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Ottawa,  25th  February,  1882. 

Sirs, — With  rofevcnco  to  the  petition  addrcsscl  by  you  to  IIih  E.KColloncy  tho 
Governor-General  in  Council  on  tho  14th  instant,  praying  that  the  decision  awarding 
the  contract  for  the  construction  ot  the  portion  of  tho  Canadian  Pacific  Railway 
between  Emory's  Bar  and  Port  Moody,  may  bo  reconsidered,  and  that  the  contract  in 
question  be  awarded  to  yourselves,  I  am  instructed  to  state  that  by  an  Order  in 
Council  dated  the  21(*t  instant,  based  on  a  full  reconsideration  of  tho  facts  of  tho  case, 
it  has  been  directed  that  your  firm  be  informed  that  having  failed  to  comply  with  tho 
terms  of  the  specification,  tho  application  contained  in  tho  petition  roferrocl  to  cannot 
be  entertained. 

I  nm,  Sirr,,  your  obedient  servant, 

F.  BUACTN,  Secretary.. 
Meesrs.  McDonald  &  CnAHLKBois,  Montreal. 
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FURTHER  RETURN 
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Of  Documents  in  answer  to  an  Address  from  the  House  of  Commons, 
dated  23rd  February,  1882;— calling  for  Advertisements,  Si>ecification8, 
Conditions,  Tenders,  Correspondence,  Orders  in  Council,  and  all  other 
Papers  relative  to  the  letting  of  tho  Railway  "Work  between  Emory's 
Bar  and  Port  Moody,  B.C. 


MoNTRE.\r.,  2  Ith  February,  1882. 

DsAR  Sir  Chablbs, — I  am  cxtremoly  sorry  to  find  bo  much  diiicuasion  in  tho 
prosB  with  roferonco  to  tho  Port  Moody  lotting. 

I  have  not  taken  any  part  in  tho  matter  Hincol  culled  on  you  with  JudL,'o  Coursol 
on  Saturday,  11th  instant. 

I  was  not  satisfied  with  your  decision  with  refcrcnco  to  tlio  cheque,  and  I  am 
Ratified  you  wore  wrong,  as  I  know  tho  cheque  was  good  from  dato,  and  two  days  is 
simply  a  clerical  error  and  put  on  uninlontionally  by  tho  Bank. 

1  mado  up  my  mind,  on  my  return  from  Ottawa,  to  take  no  further  part  in  it  and 
let  tho  matter  drop.  Any  proceedings  taken  by  Mr.  Charlobois,  whoso  namo  wu-^  o\i 
the  tender  with  mo,  has  been  taken  by  himself  and  on  his  own  responsibility. 

1  remain  your  obedient  servant, 

Hon.  SirCii.vBLEsTuppEa.  '  DUNCAN  McDONALD. 


MoNTHEAL,  23th  February,  1882. 

Sm, — Wo  beg  to  oncloBO  herewith  (1)  Copy  of  letter  addressed  by  us  top].  S. 
Ciouston,  Manager  of  tho  Bank  of  Montreal,  on  23rd  instant;  (2)  Mr.  Cloustou's  reply 
of  samo  dato— in  order  that  such  letters  may  bo  filed  in  your  Department. 

These  letters  show  conclusively  that  tho  cheque  of  $20,000,  certified  as  good  by 
said  bank  and  deposited  by  us  with  our  tender  for  contract  on  tho  Canadian  Pacific 
Railway  as  security,  was  in  good  faith  and  good  until  paid,  without  restriction. 

"We  are,  Sir,  your  obedient  servants, 

McDonald  &  ciiarlebois 

F.  Braun.  Esq.,  Secy.  Dej)t.  Railways  and  Canals,  Ottawa. 


MoNTRBAL,  23rd  February,  18S2. 

DxAR  Sir, — On  the  24th  January  last  we  obtained  at  your  bank  our  certified 
obeqae  upon  you  for  twenty  thousand  dollars,  and  it  was  known  to  you  that  the  oamo 
was  to  be  used  in  our  contemplated  tender  to  the  Government  for  railway  work. 

Notwithstanding  the  fact  that  oar  tender  was  the  lowest,  we  are,  nevertheless,  in 
danger  of  being  deprived  of  our  right  to  the  contract  on  the  grounds  that  the  cheque 
in  qaestioo  was  certified  "  good  for  two  days  only."  We  will  be  obliged  if  yoa  will 
state  whether  or  not  tho  limit  as  to  time  in  the  certificate  on  the  cheque  in  question 
was  merely  a  clerical  error,  and  that  the  intention  of  the  bank  was  to  gaaranteo  the 
goodneM  of  the  cheque  until  paid. 


(to 


"\Vo  will  alMO  bo  obligor!  if  you  stato  in  j-our  roply  to  this  if  any  enquiry  wiw  mado 
from  OltawH  as  to  tlio  ^ooJmohs  of  tho  cliof^uo  and  what  Htops  you  took  to'coiToct  tho 
orior,  J^ndobligo, 

Ycur  obedient  servants, 
E.S.  Clouston,  Es.i.,  Munagor.  McDONALl>  k  CIIAIILICIIOIS. 


iloNTRE-vr-,  23nl  February,  1832. 

(iKNTi.EMK.v, — In  reply  to  your  letter  of  this  dato  conccrnin<;  tlio  choquo  of 
6JO,00(),  accepted  by  u.,  on  tho  24th  ult.,  for  your  uho  in  connection  with  your  leader 
to  tho  Oovornmont  for  railway  worlc,  I  hog  to  say  tiiat  tho  limit  of  two  days  only 
v/as  unintentional  and  waswimply  an  ovor.si^'ht,  Ihat  this  was  not  at  onco  Htruclc  out. 
It  was  certainly  our  intention  to  guarantee  tho  cheque  until  paid.  On  discovery  of 
tbo  flaw  on  tho  Uth  instant  our  Ottawa  manager  wired  us  of  it,  and  I  replied  request- 
ing hira  to  strike  out  tho  objectionable  words,  and  Haying  the  choquo  would  bo  good 
until  paid;  to  which  ho  replied  by  letter  of  same  date:  "Your  reply  to  striko  out 
restriction  clause  as  stamped,  and  tho  choquo  will  bo  good  until  paid,  is  natisfactory  to 
the  Department.  " 

Yours  truly, 

K.  S.  CLOUSTON",  Manager. 
Mcs-ai-s.  McDonald  &  Cuarlebois,  Montreal. 


.■i...i. 


